Tabulations of first quarter statis- 
tics on southern construction show the 
value of contracts awarded so far this 

ear in the sixteen-state area to be 

$719,333,000, or about five per cent 
higher than during the comparabie 
period of last year. 


Larger totals for private building, 
heavy engineering projects and high- 
ways, streets and bridges sustained 
southern construction values at the 
high level despite decreases in indus- 
trial construction contract values and 
public building. 


Included in the three-month figure 
were $261,437,000 for private build- 
ing; $144,763,000 for highways and 
bridges; $124,193,000 for public build- 
ing; $103,281,000 for heavy engineer- 
ing construction and $85,659,000 for 
industrial construction. 


The $188,902,000 total for March 
represents twenty-six per cent of the 
accumulation for the first quarter and 
embraces: Private building, $64,840,- 
000; public building, $40,602,000; 
highways, streets and bridges, $35,- 
811,000; heavy engineering projects, 
$33,036,000, and industrial $14,613,- 
000. 


25 cents a copy $2.00 per year 
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GALION taNvEMs © 
belliu-lthan-twtr 
PERFORMANCE 


FOR PRECISION ROLLING — 
@ Dual clutch levers. 


@ Dual brake pedals. 
10 - 14 Ton 

Other small tandems 
are available. @ Movable operator's seat. 


@ Dual sprinkler pedals. 


@ Unequalled visibility of 
surface being rolled. 
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ESTABLISHED 1907 MOTOR GRADERS:-ROLLERS 


THE GALION IRON WORKS & MFG. CO., General and Export Offices —- Galion, Ohio, U. S. A. 
Cable address: GALIONIRON, Galion, Ohio 











Crane mobility is an important item — both in getting 
tround the job quickly and on sub-contract work from one 
ob to another, particularly in handling steel or setting 
stone. Northwest Truck Cranes bring you that mobility in 
ts most advanced and trouble-free form. 

There is no crane and carrier combination like a 
Northwest. The high-speed, power-controlled Boom Hoist 
s independent of all other operations. Uniform Pressure 
swing Clutches take the jerks and grabs out of swinging 
particularly important with high booms). The “Feather- 
Touch” Clutch Control makes operation easy and is free 
rom delicate, complicated mechanism. The Carrier Frame 
s a box section and is braced and reenforced the full 
ength as no other truck crane carrier is braced. Better 
rositioning of outriggers and the extension of outriggers 
he full width of the carrier relieve the carrier of a 
zreater amount of stress when crane is operating. The 
sasily demountable rear outrigger trunk simplifies 
-onversion to Shovel or Pullshovel without 
‘epositioning the lower base. 

Rea Construction Co. of Charlotte, N.C., can tell 
ou what a Northwest Truck Crane can do. Don't 
yuy a Truck Crane before getting the full story on the 
Northwest. Its advantages will mean money to you. 

Why not call our Sales Agent? 


NORTHWEST ENGINEERING COMPANY 


135 South LaSalle Street, Chicago 3, Illinois 


t 


sal NORTHWEST sales ad e 8. ¢ WEST COLUMBIA 


Beli-Lott Road Machinery Co 


ALA.—BIRMINGHAM LA.—MONROE TENN CHATTANOOGA 
Tractor & Equipment Co Southern Equipment & Tractor Co Nixon Machinery & Supply Co., tr 
MONTGOMERY NEW ORLEANS MEMPHIS 
Ray-Brooks Machinery Co., Inc Woodward-Wight & Co., Ltd Choctaw, tne 
SHREVEPORT NASHVILLE 
FLA.—JACKSONVILLE, LAKELAND, Construction Machinery Corp McCarthy. Jones & Woodward 
MIAMI, ORLANDO, TAMPA u0.~BALT MORE 
aa asters McClung Logan Equipment Co., tne VA.—NORFOLK 
Fia.-Ga. Tractor Co Hampton Roads Tractor & Equipment Co 
ad 2 tg term RICHMOND 


GA.—ATLANTA Watkins-Aidridge Equipment Co 
Highway Machinery & Supply Co 


Tractor & Machinery Co., Inc 
N. C-—-ASHEVILLE. CHARLOTTE 
SAVANNAH GUILFORD, RALEIGH. WILMINGTON W. VA.—CHARLESTON 


Fla-Ga. Tractor Co. No. Carotina Jaa Co W. Va. Tractor & Equipment Co. 











In all power shovel applications, capacity and 
utility are essentials. A truck shovel must have high 
speed mobility, be immediately convertible, and have 
adequate capacity to be economical on every job. A 
"QUICK-WAY” has all these fundamentals plus a long 
list of others. 

"QUICK-WAYS” are designed for full truck speed, 
on or off the highway. Mounted on any standard truck, 
the working parts provide perfect operating balance 
for the truck shovel. All-steel construction gives built- 
in strength and lightness for maximum capacity and 
stability. 

_ You get more utility out of a “QU/CK-WAY"” 
fully equipped, than any comparable equipment. Each 
"QUICK-WAY" is easily converted in minutes trom 


MODEL E: 4/10 cu. yd. capacity, mounts on 
standard 5S-ton truck 

10 ton capacity crane, mounts on 
standard 7'/:-ton truck 

1/4 cu. yd. capacity, mounts on 
standard I'/-ton truck 


MODEL L 


SOUTHERN EQUIPMENT SALES CO. 


Columbia 


POWER EQUIPMENT COMPANY 
Knoxville, Chattaneoga 


“QUICK-WAY" 


TRUCK SHOVEL COMPANY 


DENVER, COLORADO 
Worldwide Distributor Sales and Service 


PIONEER 


IN POWER SHOVELS FOR TRUCK MOUNTING 


Shovel to Crane, Dragline, Clamshell, Pile Drive, 
Scoop, Trench Hoe, Backfiller, etc. Buy only the 
attachments you want; your "QU/CK-WAY” does more 
jobs better. 

Parts are rugged and simple, requiring a minimum 
of servicing and having proved ability to take a life 
long beating. Many interchangeable parts and easy 
accessibility simplify maintenance and repair. From 
engine to attachment, every "QU/CK-WAY” part will 
deliver its capacity rating and more. 

The essentials built into every “Q@U/CK-WAY” 
mean sure profits on a small investment; economica 
to buy, economical to use, it's one of the most useful 
machines you can own. There's a “QU/CK-WAY"” 


owner near you; ask HIM. 


ai 
“QUICK-WAY" TRUCK SHOVEL DISTRIBUTORS: — 


HAMPTON RDS. TRACTOR & EQUI, 


Norfolk 


NORTH CAROLINA EQUIPMENT CO. 
Raleigh, Charlotte, Asheville, Wil- 
mington, Guilford 

RAY BROOKS MACHINERY CO. 
Montgomery, Mobile 

FREE STATE EQUIPMENT CO. 
Baltimore, Md. 


SHADE EQUIPMENT CO., INC. 
Winchester, Va. 


AND STILL THE LEADER 
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First Quorter Southern Construction ~ Three eo Semuel A. Louver 
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6. Cc. Convention Rings Note of “' Cautious Optimism" oop "General edition 
Scetbedhgore Hold Convention at Cincinnati cies . General edition 
Southern Construction Projects: Alaboma, 15; Arkansas, 15; District of Columbia, 15; 
Florida, 15; Georgio, 16; Kentucky, 16; Louisiana, 16; Maryland, 18; Mississippi, 
model no 


20; Missouri, 22; North Caroline, 24; Oklahoma, 26; South Carolina, 26; Tennessee, 
44; Texas, 44; Virginia, 48; West Virginia, 50. 
Oconee Erects Building of Own Products 
Building Costs Set Below 1948 Peak . ee 
Baltimore Port Improvements Urged et $128, 740,000 Cost ' PSE * a 
Equipment ond Material Makers’ News . ‘m vac h 1, 
Alabama Receives Road Bids Totaling $1,505, 464 .Alabama Edition 


Alabama Water Projects Totai $2, 581,000 icon Edition 
Huntsville Construction Quickened by Edition 
Eighty Arkansas Roads to Cost $18,803,890 ccecees Edition 


Norfork Dam Gets New 35,000-Kilowatt Generator Edition 
Pine Bluff $2,031,000 Sewer Expansion Planned in 3 Stages Edition 
Florida Opens $2,924,401 State Highway Bids Edition 
Work Started in Florida on $20,000,000 Power Plant ° i Edition 
Changes Made in Plans for $20,000,000 Tampa Bridge .......... Edition 
Atlanta Builders’ Exchange Elects 1950 Officers ia Edition 
Georgia Highway Letting Totals $1,280,981 ia Edition 
$4,200,000 Negro Housing Proposed at Atiante .. ‘ ia Edition 
Kentucky Lets $3,295,228 in Highway Contracts Edition 
Two-Yeor Improvements Costing L. & N. $52,800,000 a Edition 
New Orleans Water Work Being Done at $15,000,000 Cost ....Louwisiana Edition 
United Gas Pushes 105-Mile Sterlington-Carthage Loop Louisiona Edition 
United Gas Companies Expending $36,000,000 Louisiana Edition 
$2,738,858 in Maryland Highway Contracts Let Maryland Edition 
Van Praag Appeals for Unity Engineer Organization ... Maryland Edition 
Procter and Gamble Expands at Baltimore Maryland Edition 
Baltimore Apartment Pushed by Myerburg Brothers ..........Maryland Edition 
Texas Gas Pushes Mississippi Pipeline Work Mississippi Edition 
Vicksburg Station Studies Engineer Corps Projects Mississippi Edition 
Work Starts on Last Enid Contract Mississippi Edition 
St. Louis Freight Station to Cost $1,500,000 Missouri Edition 
Missouri Awards Highway Contracts i Edition FOR A UTILITY UNIT to do Road Maintenance 
$8,500,000 Bridge Okayed at St. Louis i Edition j work the Littleford No. 10) was designed to do 
West Asheville Bridge Progressing, Cost $1,500,000 ......North Carolina Edition { ja bong bly 4 poten fay dy — 
North Carolina Road Bids Total $3,127,491 North Caroline Edition spptestion fet, © Cand totay eaamenen tet 
North Carolina Divisions Push Secondary Roads ....North Carolina Edition doing patch work and a pouring pot outlet for 
Oklahoma Receives Highway Bids Totaling $2,702,225 Edition doing patch work or crack filling. This 101 Unit 
Tulsa Bridge Bid of $1,135,897 Edition has @ fast heating system including U type heat 
Katy Budgets $4,000,000 for 1950 improvements ..... Edition flues with Littleford Voperiziag Torch Burners 
Major Spartanburg Projects Costing Over $5,455,000 .....South Carolina Edition hood Oils or y mem taste ia ae oe 
$2,000,000 Calhoun Towers about One-Third Finished ......South Carolina Edition ' road maintenance job. For further details see 
Bituminous Surfacing Unit Prices South Carolina Edition ; your nearest Littleford distributor 
$3,500,000 Florence Program ... ....South Carolina Edition 
Tennessee Gas Line Finished to Ook Ridge . Edition 
Tennessee Highway Projects Total $3,862,882 . Edition 
Unit Prices on Sewage Piant, Compocted Fill ....... . . . Tennessee Edition 
$5,000,000 Houston Pipe Mill Under Construction <ssae, Texas Edition 
Texas Receives $5,559,297 Road Proposals eveewe ...+. Texas Edition 
$13,500,000 Building Program at Houston University “a neds Edition 
Virginia's Active Highway Projects Above 200 ... 7.5 ia Edition 
$23,000,000 Bridge-Tunnel Started at Norfolk .. cokes ivek i Edition 
Virginia Lets $1,012,943 Highway Contracts ............ inia Edition 
Andersons’ Establish $2,000,000 Record .. or West Virginia Edition 
Stickley Brothers Active on West Virginia Roads West Virg Edition 
West Virginia Road Bond Gains Speed - «sees +sWest Virginia Edition 
Unit Prices Bid on West veo piapancapa ‘ we West Virginia Edition 
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Moto-Paver cuts construction and resurfacing 


costs on secondary roads and city streets 


’ + 
7 S 
“@cisnce \* 


In construction and resurfacing work on county roads, state highways 
and city streets, the Moto-Paver gives uniformly good results at sub 
stantial savings in cost. Contractors and highway engineers who have 
used or seen the Moto-Paver in operation agree that no other method 
or machine can produc e comparable results at a comparable cost 

This low-cost, self-propelled machine uses beach sand, gravel, crushed 
stone or slag aggregate and various bituminous materials, including 
tars, cut back asphalts, road oils, and emulsions. The aggregate may be 
dumped directly from trucks into the Moto-Paver hopper, as shown 
above, or picked up from a windrow, as shown in illustration at right 

The Moto-Paver does the entire mixing and laying job, in one con- 
tinuous operation. The mixed material is delivered, spread and struck 
off on the road surface, ready for rolling. The strike-off mechanism is 
supported independently on runners 25 ft. in length, insuring a smooth 
surface, without waves, even when resurfacing rough, irregular pavement 


See vour H & B distributor, or write for new bulletin MP-49. 


HETHERINGTON & BERNER INC., 705 KENTUCKY AVE., INDIANAPOLIS 7, IND. 


Where it is necessary to use aggregate 
that has been windrowed on the road 
surface, the H & B Moto-Loader, used in 
conjunction with the Moto-Paver, gives 
highly efficient results. 


D. C. ELPHINSTONE, INC., Baltimore, Md. and Washington, D. C. 


O. B. AVERY CO., St. Louis 10, Missouri 


BLALOCK MACHINERY & EQUIPMENT CO., Atlanta 2, Georgia 
J. B. HUNT & SONS INC., Raleigh, North Carolina 
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The 10 basic 
requirements 

of high quality 
masonry cement 
1. Plasticity 

2. Body 

3. Strength 

4. Yield? 

5. Color 

6. Adhesion & Bond 


7. Negligible 
shrinkage 


8. Water 
retention 


9. Water 
repellency 


10. Non-efflorescing 


Cuatsertanp Masonry Cement cannot be 
surpassed in yield. For top economy, use it a/on 
Mixed only with well-graded mason’s sand and cleat 


water, one sack of this super-yield cement will 


approximately 200 brick with half-inch joints 


brick per barrel 
Cumberland Masonry Cement, with its pleasing lig 


color, is a better buy from erery standpoint. That’s why 


at eve Rane al dela ts RO san enh NaI i 


it's the choice Of more architects, engineers and masons 


every veal Red Bank School Addition, Chattanooga, Tennessee 
ontractor, L. A. Warlick; architects, Sears & Shepherd 
Cumberland Masonry Cement used throughout 


PORTLAND CEMENT COMPANY 
Chattoneege Bonk Building + +  Chattoncege 2, Tennessee 


Wel Et Sig te Bey 


Any quantity of Cumberland Masonry Cement wil! be stipped in mixed carloads with other types of Cumberlard Cement 
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Above—New home being erected by Hibiscus Lodge 275, A. F. & A. Masons of Miami Beach, Fla. To be completely 

air conditioned, the building will be faced with terra cotta and crab orchard stone on its two street facades. A banquet 

hall and kitchen for 500 persons is part of the project, which will cost $150,000. Henry Hohauser and Associates are the 
architects. Consulting engineer is Richard A. Belsham. 


First Quarter Southern Construction Up Three Percent 


OUTHERN construction for first three 
5 months of 1950 totals $719,333,000, or 
about five per cent above the level regis- 
tered in the comparable period of last 
year. Higher totals for private building 
heavy engineering projects and roads 
streets and bridges were responsible for 
the current rise, in face of drops in in- 
dustrial and public building 

March's $188,902,000 represents twenty 
six per cent of the accumulation for the 
quarter, February's $277,155,000 contrib 
uted thirty-nine per cent, and January's 
$25.5,276,000, thirty-five per cent. The peak 
figure for the second month was pushed 
to its prominence mostly by 
$61,067,000 for highway 

Included in the $261,437 
aggregate for private 
763,000 for highways and 
193,000 for public building 
heavy engineering construction, 


a substantial 

projects 

000 three-montt 

building; $144 
bridges; $124,- 
$103,281 ,000 for 

and $85 


659,000 for industrial projects. Highway 
work is up fifty-two per cent; private 
building, forty-seven per cent; heavy engi- 
neering, thirteen per cent. Industrial and 
public building are down forty-seven and 
twenty-three per cent, respectively 
Private building, the largest element in 
the $719,333,000 first-quarter total, em- 
braces $200,492,000 for residential build- 
ing; $24,834,000 for assembly buildings 
such as churches, theatres and audito- 
riums; $22,094,000 for commercial build- 
ing, and $14,017,000 for office building. Res- 
dential work is valued eight per cent over 
its 1949 first-three-month counterpart; as 
sembly building projects are up slightly 
other types of private building 
clines 
Higher 


sult from accelerated 


show de 


field re- 


provi 


values in the highway 
interest in 
ing new or improved roads to replace 
prevail not 


inadequacies which only 


SOUTH'S CONSTRUCTION BY TYPES 


March, 


Contracts 

PRIVATE BUILDING Awarded 

Assembly (Churches, Theatres, 
Auditeriums, Fraternal) 

Commercial (Stores, Restau 

rants, Filling Stations, Ga 


8,867,000 


5,597,000 
Residential (Apartments, Ho 
tels, Dwellings) 
Office 


000 
000 


,000 


INDUSTRIAI O00 
PUBLIC BUILDING 
City, County, State, Federal and 
Hospitals 
Schools 


996,000 
606,000 


602,000 
ENGINEERING 
Dams, Drainage, 
Airports 
Federal, 
Electric 5,233,000 
Sewers and Waterworks 9,109,000 


Earthwork, 
8,694,000 


County, Municipal 


$ 33,036,000 


ROADS, STREETS & BRIDGES $ 35,811,000 


TOTAI $188,907 000 


Contracts 
Awarded 
First Three 
Months 
1949 


Contracts 
Awarded 
First Three 
Months 
1950 


1950 
Contracts 
to be 
Awarded 
24,834,000 


$ 10,495,000 $ $ 24,175,000 


815,000 22,094,000 24,097,000 
024,000 200,492,000 

. 380,000 14,017,000 

714,000 437,000 1,149,000 
2,929, 


$109,040,000 5,659,000 


$ 47,636,000 
76,557,000 


3,381,000 


$ 46,262,000 
. 8,976,000 


55,371,000 
$124,193,000 7,000 


$101,633,000 


182,000 $ 67,203,000 7,287,000 
- 710,000 


368,000 


8,089,000 


00,000 
( 5,505,000 


,658,000 $103,281,000 831,000 


7. 770,000 $144, 763,000 708,000 


$765.815,000 $719, 333,000 024,000 


the South, but throughout the nation 
Maryland, for instance, this year is ex- 
pected to equal the $56,000,000 record 
awards of last year. North Carolina in 
March received bids totaling $3,127,491 
Oklahoma’s twenty-four projects on 
which bids were opened totaled $1,135,897 
Tennessee opened proposals amounting to 
$3,862,882; Virginia made awards of $1,- 
012,943. Other states are similarly active 

Heavy engineering, with its $103,281,000 
the figure showing the lowest gain, in- 
cludes $67,203,000 for dams, drainage, 
earthwork, airports; $24,368,000 for sewer 
and water work, and $11,710,000 for gov- 
ernment electric projects. The $67,203,000 
s up eight per cent, when compared with 
the similar figure for the first three 
months of last year. The others show de- 
creases 

The $188,902,000 for 
of thirty-one per cent from the value of 
southern construction in the preceding 
month and of nineteen per cent from the 
third month of 1949. 

Despite the fact that all the major cate- 
were lower in value, three sub- 
types did show rises in March. These were 
public building, exclusive of schools, about 
three per cent; government electric proj- 
ects, about sixty-nine per cent, and water 
work and sewers, about eight per cent. 

Private building in March totaled $64,- 
840,000 and was made up of $48,266,000 
for residential building; $8,867,000 for as- 
sembly buildings; $5,597,000 for commer- 
cial buildings, and $2,110,000 for office 
buildings 

Grand total for public buildings was 
$40,602,000, of which $18,996,000 was for 
government buildings including hospitals 
and $21,606,000 for schools, this latter be- 

ng down thirty-four per cent 

Heavy engineering projects were valued 
at $33,036,000 in March, Of the total, $18,- 
694,000 was for dams, drainage, earthwork 
and airports; $9,109,000 for sewers and 
water works, and $5,233,000 for govern- 
ment electric projects 

Industrial contract values were recorded 
at $14,613,000, the lowest since last April 
Highways and bridges in March totaled 
$35,811,000. This is about twelve per cent 
below the monthly average for last year 

The country this year is expected to ex- 


March is a decline 


gories 
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Above-—-Two warehouse buildings being constructed as part of the big $7,000,000 Mississippi Chemical plant at Yazoo 
City, Miss. The far structure is now being used by the Girdler Corp., L. B. Priester and Sons, of Meridian, are contractors 
for the buildings. The plant will produce 120 tons of anhydrous ammonia, of which approximately 60 tons will be con- 
verted into about 140 tons of ammonium nitrate. Owen Cooper is executive vice president of Mississippi Chemical Corp 


perience a record volume of construction 
although contractors are facing each 
other with a competitive spirit that is 
described as the keenest since about 1935 
If current predictions materialize, the 
construction volume will mount to $30,- 
000,000,000 by the end of 1950, with two- 
thirds of that figure in new work and the 
balance in repairs and maintenance 


Building materials dealers, who last 
year slowed their purchases to reduce 
inventories, so far this year are reported 
by manufacturers to be more optimistic 
with resultant increased buying. An ade- 
quate supply of both materials and man- 
power, as well as of construction ma- 
chinery, is foreseen throughout the year 


Settlement of the coal mine disputes 
has meant a substantial rise in the oper- 
ating rate of the steel industry. For the 
week beginning March 20, the rate was 
95.5 per cent of capacity, or the equivalent 
of 1,820,500 tons of steel ingots and cast- 
ings, compared with the 1,711,800 tons 
scheduled for the preceding week 

Steel facility construction is one of the 
bright spots in the industrial construction 
picture. Reports total expenditures at 
$3,000,000,000, much in development of 
foreign ore sources. However, Bethlehem 
Steel Corp. is pushing a $30,000,000 pro- 
gram at Baltimore and substantial in 
vestments are being made in new plant in 
the Southwest due to prospects in 
that area 

While most of the ore development is 
in foreign areas—South America, Africa 
and Canada—this phase of steel industry 
has resulted in proposals to build addi- 
tional facilities in the South for handling 
the imported ore. An example is the 
$5,000,000 pier being started by the Balti- 
more & Ohio Railroad, where two other 
major projects for the same purpose are 
reported in the offing 


good 


Home construction is a field where ac- 
tivity is expected to equal or excel that 


Below—$2,000,000 Houston store of Sears, Roebuck & Co. 


W. B. Dunwoody is project engineer. 


of last year. A survey made by the Na- 
tional Association of Real Estate Boards 
discloses that production of new dwellings 
will exceed last year's total in one-third 
of 470 cities reporting. New dwellings to 
sell under $8,000,000 are reputed to be 
about one-haif of the national house con- 
struction picture 

An analysis of prospective demands for 
residential housing by the Department of 
Commerce indicates that new dwell- 
ing construction during the last three 
years has not yet filled the demand back- 
log. About two-thirds of the demand at 
the end of 1945 has been met, with the 
remaining requirements estimated from 
1,250,000 to 2,500,000 units. Adding a nor- 
mal annual need of 500,000 units, that gov- 
ernment agency predicts a high rate of 
construction for some time to come 

“Most important problem confronting 
the United States,” in the opinion of Rep- 
resentative W. M. Whittington of Missis 
sippi, is construction of more and better 
highways. The author of the bill providing 


for $630,000,000 a year in federal aid, said 
state and local revenues for road con- 
struction have not kept pace with the in- 
creased cost of construction in the last 
decade. 

The steps he outlined for expanding fed 
eral aid for highways in the next bien 
nium are: 

An increase in federal contributions to 
interstate system projects, probably sev- 
enty-five per cent; 

A rise in federal aid for controlled ac- 
cess four-lane divided highways extending 
ten miles from larger urban areas; 

Solution of the rural road problem by) 
assistance in providing adequate engi- 
neering administration of local roads; 

Construction of express highways and 
adequate arterial roads in cities; 

Revision of outmoded laws for 
tion of rights-of-way 

Possible solution of the controversial 
‘basing point’ problem it seen in passage 
of the freight 
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controversial absorption 


(Continued on 56) 


SOUTH'S CONSTRUCTION BY STATES 


March, 


Contracts 

Awarded 
Alabama 2,741,000 
Arkansas : 
Dist. of Col 
Florida 
Georgia 
Kentucky 
Louisiana 
Maryland 
Mississippi 
Missouri 
N. Carolina 
Oklahoma 
S. Carolina 4,789,000 
Tennessee 5,898,000 
Texas 40,173,000 
Virginia 5,131,000 
W. Virginia 2,506,000 


9,954,000 
14,136,000 
TET 


TOTAL $188,902,000 


George L 


1950 


Contracts 
Awarded 
First Three First Three 
Months Months 
1950 1949 


$ 18,693,000 


Contracts 

Awarded 

Contracts 
te be 

Awarded 


$ 4,118,000 $ 

9,655,000 
2,110,000 
121,805,000 
7,857,000 
40,686,000 
36,201,000 
233,000 


24,050,000 
30,803,000 
Ry 38,375 
64,146,000 
16,729,000 
1,410,000 


>, 815,000 $719, 333,000 


Dahl, of Dallas, is the architect and engineer. 


Contractor is W. S. Bellows Construction Co., Houston. Construction is steel and reinforced concrete with Austin lime- 
stone and Texas field stone finish. The main building has two floors and a basement. 
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Education 


The construction industry has been lax about one important phase of 
the postwar highway program, and that has been the obtaining of public 
understanding and approval. 


So far as good roads are concerned, the public is all for them, just 
as it is all against sin. However, paying for those good roads is another 
matter. That means more taxes, and the word "tax" has a connotation as 
unpleasant as the connotation of "dual highway" is pleasant. 


Perhaps roadbuilders and the subsidiary and dependent industries 
could take a leaf from the book of the public educators. Those worthies 
have over the past two decades, brought home ti increasing numbers of 
our people the fact that adequate school facilities and adequate staffs to 
man them are far from an expensive luxury. They are, rather, an investment 
in the future, and one which has paid off wherever and whenever it has 
been made. 


Good roads are equally an investment in the future. The community 
which is accessible for fast and dependable freight movement is the com- 
munity which prospers. This has been proven time and time again in our 
history. Originally progress followed the navigable waterways. Then it 
followed the railroads. Now it is following the highways. 


A public relations campaign, just as intense as that waged by the 
schools system at various levels, should bring facts to our people. They 
should be made to realize that, as in buying an automobile, a suit of 
clothes or a school system, they get what they pay for. Serviceable and 
durable roads will not spring up overnight without the expenditure of 
large sums of money, but if spent wisely that money will not disappear, 
but will remain as a tangible and permanent asset of the community which 
spent it. 
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Contractors Convention Rings Note 
of "Cautious Optimism" for Future 


HE thirty-first annual convention of 

the Associated General Contractors of 
America held February 27-March 2 at 
the Palace Hotel, San Francisco, was 
given a picture of cautious optimism for 
the immediate future, with a backdrop 
of distinct warning signals appearing on 
the national economic scene 

Rapidly changing conditions during the 
past year have resulted in the strongest 
competition in the construction industry 
since the middle 1930's, it was pointed out 
to the 1,500 conventioners who represent- 
ed the association's more than 5,500 mem- 
bers and others concerned with 
tion 


construc- 
n the United States and Alaska 
The convention had a record-breaking 
attendance of approximately 1,500 repre- 
the than 5,500 mem- 
bers of the association, representing lead- 
ing construction the 
United States 
ated with 


sentatives of more 
firms throughout 

Alaska, 
industry 


and others 


the 


and 
asso( 

Faced with rapidly changing conditions 
during the past year which have brought 
the strongest competition in the industry 
the middle 1930's, the 
tors probed into the possibilities of 

1950 record-breaking 
construction 


since general con- 
tra 
making 


year in 


another 
volume 
Pointing out the maximum 
petition now prevailing assures the 
lic of full value for 


tion, the association 


that 


its investment 
struc made 


lowing general recommendations 


maintain conditions under which 
dustry can best serve the 

1—-Performance of all public 
vate construction by contract to responsi- 
ble take full 


vantage of the of free and open 


publ 


interest 
and pri- 


general contractors to ad- 


ynomMies 


competition, and of the 


pacity 


ndustry’s ca- 


2-—Use of one 
tract for 
vantages of centralizing complete respon- 
sibility and 
petent organization 
ciency 


all-inclusive general con- 
each project to utilize the ad- 


coordination in 
for 


one com- 


maximum effi- 


}—Government adoption of procedures 
which will not disrupt established indus- 
which will 
the 
not 


try practices, or not hamper 


of 


estab- 


its operations, and establishment 


policies which do upset the 


lished relationships between employers 


and workmen that are in accord with 
prevailing laws 

The convention offered the 
of A.G.C 
other 


industry, to investors in « 


operation 


members to their workmen, to 


organizations in the ynstruction 


onstruction, and 


to governmental agencies nm working 


toward the objectives of fair -atment 
to all, and a constant 


ability to 


increast 
dustry's serve the 
terest.” 

American 
Offic 
federal 


The convention endorsed the 
Association of State Highway 


recommended national policy of 


ais 


aid for highways in which is proposed the 
appropriation of $810,000,000 
and that the 
established on a long-range 
mit of the highway on 
struction industry for maximum efficiency 
Proposals for the establishment 
ley authorities ;patterned 
nessee Valley Authority were 


annually 


national policy be 


urged 


basis to 


organization 


of val 
Ten- 
yndemned 
the 


as forms of government “contrary to 
principles of free competitive ent 
Walter L of W 


Couse & Co., 


erprise 
Couse, president alter L 
Detroit, Mich 

prominent in 


has been 


Below—Left to Right—Glenway W. Maxon, of Maxon Construction Co., 
Dayton, Ohio, new 1950 vice president of Associated General Contractors of 
America, retiring president, Adolph Teichert, Jr., of A. Teichert & Son, Inc., 


Sacramento, 


Calif., and Walter L. Crouse, president of Walter L. Crouse 


& Co., of Detroit, Mich., who was elected to head the national contractors’ 
organization this year. 


automobile installed as 
1950 president, succeeding Adolph Teich- 
ert, Jr.. of A. Teichert & Son, Inc., heavy 
construction of Sacramento, Calif 
Maxon, Con- 
Dayton con- 
Mr 


factories, was 


firm 
of Maxon 
Ohio 


Glenway W 
struction Co heavy 


struction organization, succeeded 
Couse as vice president 
President Wi 


N.C 


Muirhead 


was re-elected secretary- 


Past 
Durham 
treasurer 

H. E. Foreman, 
managing director 

Officers for 
tional divisions of the A.G.C. are 

Building Division—-D. A 
Harmon of the Harmon Construction Co 
Oklahoma City, Oklahoma, chairman, 
succeeding C. P. Street, of McDevitt & 
Street Co., Charlotte, N. C. The new vice 
is H. C. Turner, Jr., president 
Construction Co., New York 

Contractors’ Division-—N. K 
Jr.. of Dickerson, Inc., Mon- 
chairman, succeeding Carl E 
Nelson, Logan, Utah, chairman, M 
C. Miller, of the San 
Co., McPherson, Kansas 

Heavy Construction and Railroad Con- 
tractors’ Division--Chairman, John Mac 
Leod, of the Macco Corp., Paramount 
Calif., succeeding A. S. Horner, of A. S 
Horner Colo 
The new vice chairman is George Heller 
Inc., Min- 


Washington 


elected the three occupa- 


Contractors 


hairman 
rurner 
Highway 
Dickerson, 
roe, N. C 
vice 


Ore Construction 


Construction Co,, Denver 
of Johnson, Drake and Piper 
Minn 

Opening the convention 
dent Teichert cited the “little 
strides that are being made toward great- 


neapolis 
retiring Presi- 


recognized” 


er construction efficiency, but reminded 


his listeners that “we need to keep work- 


ing with architects, engineers, public offi- 


cials, and others to keep perfecting con- 


tract documents, bidding and awarding 


procedures, specifications and design so 
that even greater economies in good con- 
be 

The intense competition prevailing in 
the 
traditional 


dustry 


struction can made 


contracting industry 1e noted is a 


and “this in- 


should con- 


characteristic 
as well as all others 
to have free 
when that 
to be 
yur duties is to work to keep it so.” 


tinue and open competition 


even competition becomes so 


fierce as termed suicidal. One of 
Turning to the popular concept of tax- 
termed swollen Mr 
that “the over-taxation 
of business enterprise can become danger- 


of the 


ng what is profits, 


Teichert warned 
ous to the growth and prosperity 
nation 

Managing Director Foreman, in his an- 
cited the A.G.C.'s 
‘and reported a total 
gain of 502 
of 2,350 


nual report “strongest 
condition in history 
of 5,511 memberships, a net 
during 1949 


during the past five years 


and a total gain 


He said there are reasons why an an 
nual $30,000,000,000 total volume of con 
of it 
the 


expectations 


struction...two-thirds new work 
few years 


be 


can be sustained for next 
although 


tempered with the recognition that inter- 


such should 
national or national developments could 
affect the 
In presenting his report 


of 


nation economically 
Mr. Foreman 


the industry's 


seriously 


stressed the necessity 


(Continued on page 12) 
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Above—Left—Robert M. Reindollar, chairman of the Mary'and State Roads Commission; M. J]. Hoffman,. Minnesota 

commissioner of highways and recipient of the George S. Bartlett award for outstanding contribution to highway prog 

ress; Col. Enoch R. Needles, New York consulting engineer who was renamed president of the American Road Builders 

Association, and Fred A. Hartley, Jr., co-author of the Taft-Hartley law, whe spoke at the forty-seventh annual meet- 

ing of the association. Right—Jennings Randolph, A. R. B. A. treasurer and head of the airport division, introduces 
D. W. Rentzel, civil areonautics administrator, at the concluding luncheon of the meeting 


Roadbuilders Hold Convention at Cincinnati 


MERICAN ROAD BUILDERS ASSO- ounty officials’ division is Howard L. grar pearl led by : least $1,004 
A CIATION, the Nation's top private Way, of San Bernardino, Cal 000,000 in feder I 
good roads agency, last month me his sectional vice pres 
Cincinnati to elect officers, express itse Candler, DeKalb County ymin ’ edures 
on various problems in its fleld, formulate Decatur, Ga local ros is Well as an en 
policies, listen to the opinions of the in- President h nun pal d I scope of the present 
dustry’s leaders and to bid farewell H. H. Kranz, Ci } nun val secondary system, designat 
the man who for twenty-four years he engineer, with H. F. Clem: Dist ‘ 3 or larger airports as part 
served as its executive direct Columbia engineer material i. State system, extension of the feder 

Charles M. Upham, who has been at Wyler, New Orleans city neer, anc port act, and continuation 
the executive helm of A. R A. since R.C. Gans, chief engineer of the S iis hands of the Bureau of Public 
1926, is retiring to become the organiza- department of streets and sewers, at g Outstanding addresses 
tion’s consultant full salary until his the vice presidents y authorities in their 
sixty-fifth birthday next March when he Jennings Randolph se A. tree a number of engineers from 
for five years will be engaged to assist urer, was installed as president « * South. Among them were 
in A. R. B. A. policies and program. The airport division. E. E. Bentley, « cson ments in Highway Construct 
announcement of Mr. Upham’s retirement ville, Fla., engineer-manager of ( Maintenance in Baltimore, bs 
was made at the annual banquet, where’ and Brig. Gen. T. B. Herdon, c} f th ‘ ote, deputy highways engineer 
he was acclaimed for the accomplish- aeronautics division, Louisian: part-  timore Emulsified Asphalt Sand 
ments during his career ment of Public Works, Baton Rouge, a! Pavements, by B. T. Collier, Mississip 

Thirteen officers and directors were the two vice presidents in the air} county highways engineer; Use of C 
elected at the meeting, which was the vision from southern states it Chloride in Crushed Stone Stabil 
Association’s forty-seventh. Officers for talph K. Stiles, executive \ iz by T. D. Williams, Knox 
the several divisions were also named dent of Austin-Western Co Aurora, Ill County Tennessee enginee: The View 
following an election by letter ballot was reelected head of the Construction of a Contractor's Experience ith Sand 

Col. Enoch R. Needles, of the New Industry Manufacturers Associati Two Mix Pavements was presented by 


York and Kansas City consulting engi- presidents named for that divisi D. Jones of Jones Construction 


neering firm of Howard, Needles, Tam- are ‘illiam E. Miles, m g of Greenbelt, Md.; Nello L. Teer, J: 


men and Bergendoff, was returned to the industrial division f ! ver ) ham, N. ¢ yn long-range 
presidency for a second term. District vi and B. F. Devine pr ) f Chain program, and DeWitt C 


ereseaprs sa A 


presidents for the yee are Charles ica: * ( rs ire s J n rexas, on the critical 
Smith, of Pensacola . sou n; W R.S m: vic ' n f th K ghwavs 
toberts, of Milwaukee l n % re * . itive vice , S R. Needles 
Paul B. Reinhold if 
northeastern; T. E 
mento, Calif, weste Jennings iolpi board are L ard ¢ K, vice preside on ( ep l nformed 
of Washington, w lamed f rer ( 
Seven directors ‘ 1 vice 
are: James C. Alban, pr f All Manufact 
Tractor Co., Baltimor Jan \. Ander dent and 
son, Virginia Comn 
Richmond; Gail E. Spain, v pl de In Kennet} , 
lowa Manufactur 


' president, Harnisct 


Bonness, presiden 


Spain, vice res 


bertison 
Columbu io, and rarles M. Upham ice president, Frank G. Hough Co., and Greer of 
the retiri i r I ’ B. Greene, president tar r-Greene Ameri 
Nello " tn p ient of Nello © Officials, de¢ 
was named Tenor of the Roadbuilders : 4 ‘Our road system, to a nation on 
head of the contractors’ division, with was indicated by ie resolutio ich wheels, means the success or failure of 


D. Bonness & ce president i h urged a $4,000,000,000 year! (Continued on page 14) 
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A. R. B. A. Convention a Brookings Institution transportati« exhausts and spillage of jet fuels and 
»ynomist solvents would materially damage pres- 
Wilfred Owen, of Washington, D. C ent airport runways was dispelled by 
our economic system. Complacent Ameri- warned “what we try to save on road Henry Aaron, Civil Aeronautics Adminis- 
cans must awake to the serious condition constr tion » may lose the higher tration 


(Continued from page 13) 


He said, “Concrete itself is not 
in which we find our highways. That con- cost hicle operation which result materially affected by jet fuels, and the 
dition is rapidly becoming critical he rom highways which fail meet the only problem involved 


is the action of 
United States must deciare all-out war requirements of traffic 


such fuels on the various types of ma- 
on the day-by-day wear-and-tear on our Depicting the automotive industry and terials used in sealing the joints. Asphalts, 
highway system.” highway construction as partners, Mr tar and bituminized latex used in park- 
More and better highways, wider and Owen asserted “more people are travel- ing and run-up areas were tested, with 
straight in the interest of safety, national ng more miles and spending more money latex giving the best performance. This 
security and the national economy, were to do it than ever before,” to the extent is because kerosene, the principal in- 
called “the most important problem con that the automobile industry in 1949 had gredient in jet fuel, never truly dissolves 


fronting the United States,” by Rep. Will “the biggest year in its history, produc rubber, even though it may plasticize it 


tests to show the effect of heat 
and blast on pavements disclosed that 
ncreasing population and mult ” » highway industry é iy = «6th maximum temperature 
traffic, Congressman Whittingtor \ 1 such good shape 


M. Whittington, chairman of the House ig 52 vehicles a minute every “Field 
Committee on Public Works. Point In contrast, he declared 


condition 
F.) is obtained when the jet engine 
of a bill for $630,750,000,000 a ye: 1 years, its customers have s running at 36 per cent throttle, and is 
road aid, told roadbuilders he for roads and streets. Despite this ex- usually found at a distance of from 10 

be expanded; while Fed- penditure, the Joint Congressional Com to 20 feet from the exhaust. At 100 per 
contributes to the ynstructior mittee on the Economic Re} mated cent throttle, the added thrust forces the 
of approximately 15 per cent of all last month that $41 billion more was 


plane's fuselage to rise to approximately 
roads and streets annually i needed to bring our obsolete roads and 


level position, thus throwing the point 
the 5 for constru yn. The policy of streets to reasonable adequate standards. , F act out a distance of about 30 
Surface temperatures in the con- 


area for 100 per cent throttle range 


Federal aid for highways is seif-liquidat After spending $60 billion, the highway 

ng. For the fiscal year 1949, t govern ar the business was $41 |} yn be act 

ment collected $1,326,054,091 in highway in from 250-300° F. At 100 per cent open 

user taxes, of which $503,648,471 throttle, the critical factor appears to be 
association conventio! 1 combination of heat and the force of 

gasoline tax t a large-t 


range onstruction | the blast 


rived from the cent and a 


Traffic-clogged ci 1 nstruc gram to save money for taxpayers. “Onl; “Fost 


tering of shameful disrespect for 
law” was ascribed to President Truman 
o-author of the Taft-Hartley law 


»S 
grade-separated highw i courageous and carefully thought out 
know real and permanent rel I g-range plan will permit utmost 


mngestion Admittedly expensiv ’ y in the record highw 


charged the president ‘waited too 
long” to act in the coal crisis. Fred A 


Hartley, Jr., former Congressman from 
lected from ( me y traffi ie observed New J 


yuld be constructed “ 1 ust be undertaken 


rmitted to re ! } oe ce meet t challenge of ev 


ersey, told the Association that 
emphasized in port t he Mun 


onstruction as an appealing failure of President Truman to place the 
Division Committee or life 


work for the young civil engineer was nation's welfare above partisan politics 
Presented by hairm tobert 


described by Ladis H. Csanyi, professor of and apply the law ‘in my opinion, en- 
Mitchell, chief, Burea Traffic Eng | engineerir . 


neering, Department of blic Safety, wi 


1g at lowa State Collegs ouraged the miners to defy the law, and 
ose views paralleled those in j perhaps there was some finger-crossing 
Philadelphia the report r mmmended r booklet 


t) 


recently issued by J 3. by John L. Lewis, the Number One oil- 
mat through traffic be assist federal F county burner salesman of this nation.” 


yngested ar and depart 


vhs ni ) 1 H 

ghway n A. G. C. Convention 
highwa ley ! i (Continued from page 12) 

servic ocedures engineer of the Bureau of Reclamation 


despite Denver, outlined many improvements in 
scales and specifications and the administration of 
vancement as ontracts by the bureau to meet the ob- 
accomplishmen 


nett H. Karret ussed current problems 
Engineering » S versity He 


tions of general contractors, and dis- 


added that force account construc- 
the bureau totaled $5,741,000 dur- 


year 1949, or 2.6 per cent of 


Columbus 


hot’ wars in tt iF thir er ig department 


: sar’'s construction expenditures 
Mr. MacCarthy ‘ en ed ise « nad 


lequé paper was delivered by Grant Blood- 
» preserve our democra od of Denver, Reclamation's chief con- 
h acknowledges God as iction engineer 


if ] 


ts and confines ynel W. D. Luplow, acting division 

r, South Pacific Division of the 

of Engineers, Oakland, California, 
ontractors 

happy to say that the long time 

performing construction work 

»ympetitive contract conditions has 

1 entirely sound We have found 

e A.G.C,. emblem means what it 

responsibility 

Heavy Division weaker was 

Hunter, U.S.N., deputy chief 

»f Yards and Docks, Wash- 


government labor policies 


the convention by Roy E 


Committee Chairman 
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Southern Construction 8 


ALABAMA 

AUBURN—Alabama Polytechnic Institute 
let contract to A. C. Samford, Inc., Albany 
Ga., $445,977, for architectural building 

BIRMINGHAM—-Barrett Division of Alliec 
Chemical & Dye Corp., New York, plans roof 
ing plant, $2,000,000 

BIRMINGHAM— Jefferson County Commis 
sioners, sold $142,000 bonds for courthouse 
jail and roads to First National Bank, Bir 
mingham, Sterne, Agee & Leach, and Thorn 
ton, Mohr & Co Montgomery also sold 
$53,000 pargnting issue to same group 

BREWTON—Southern Pine Electric Coop- 
erative let contract to Roy Richards Con 
struction Co., P. O. Box 88, Carrollton, Ga 
$193,207, for 146 miles of line plus conver 
sion 

CENTER—Cherokee Electric Cooperative 
let contract to P & W Construction Co., Hurt 
Bidg.. Atlanta, Ga., $77,993, for REA head 
quarters 

FAIRFAX—Fairfax Nazarene C hurch, re 
celved low bid from Batson-Cook Co., West 
Point, Ga., $52,200, for church 

LANETT Housing Authority received 
Federal loan of $70,000 for 200-unit low cost 
housing project 

BION-—Judson College received low bid 
from Batson-Cook Co West Point, Ga 
$575,609, for Jewett Hall 

MOBILE— De partment of State, Docks and 
Terminals, to receive $25,000 federal loan, for 
port facilities, $730,540 

OBI State of Alsbama to receive 
federai loan, for port facilitie $2,565,620 

MONTGOMERY City sold $2 200,000 bond 
issue to A, C. Allyn & Co., Inc, & Associates 
for water system 

MONTGOMERY Board of Education let 
contract to Bear Brothers, Inc., $170,170 for 
Capitol Heights Schoo! 

OPELIKA Housing Authority received 
federal loan of $55,000, for 150-unit low cost 
housing project 

NIX CITY Fertilizer Co-op, plans 
$f ) fertilizer mixing plant 

PHENIX CITY—Girard Baptist Church re 
ceived low bid from D. EF. Newsome, Colum 
bus, Ga., $70,566, for additions and altera 
tions to church 

SCOTTSBORO First Baptist Church let 
contract to Kermit Byars, Alt sville, $169 
000, for church 

TALLADEGA—-Talladega Chamber of Com 
merce announced final surveys for dam across 


Coosa River have been completed, $17,000, 00 


ARKANSAS 
CAMDEN—Ouachita Rural Electric 


erative Corp. received REA loan of $285.,| 
Ragen set yeh facilities, system improve 
s nd distribution lines 
"JAC KSONVIL L t Redmond Manufactu 
Co. plans expansion including $250,004 
new equipme nt. 

ATTLE ROCK State ighway Depar 
ment approved new route relocation of 
Hwy. 14 3o00one County overed by 
Bull Shoals L. ake, $700,000 

ROCK~—-Board of Education l« 
contract to M. O. Branton Construction Co 
P. O. Box 2260, $67,050, for addition to Fair 
Park School 

LITTLE ROC K.—Arkansas State Livestock 
Show Association plans buildings ’ 
provements for Livestock Show, $5 

LITTLE ROCK State High 
ment let contracts for projects in 
counties 

Phillips-—1.8 n on pavt 
Weymouth Construction Cr 


blacktoy 
r Construction 
Columbia and t mion- 3 
bridges on Hwy 
tion Co Smith 
Carroll 6.9 
Reymolds & i 
Madison——4 black 


ast Construction Co 


ng ek 3.2 m 
Be - M. Hogan & Co 
Jha ogy ROCK 
contract 

for R esu rf 


F NE BLUFF 
500.000 bond ssue 
PINE BLUFF 

Rock, plans 


SALEM~—North 


tive let contract to B kburn anc 
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Mammoth Springs, $140,437, for 28.95 mi 
of 33KV transmission line 
TEXARKANA-—Texarkana Board of Edu 
let contract to Atias Construction Co 
Aiken St.. Texarkana, Texas, $219 
for gymnasium-cafeteria and Booker T 
W ashington High School, $142 
TR AN—-Board of Education let contract 
to McNeese Construction Co., Commerce Title 
Bidg Memphis, Tenn $52,444. for audi 
torium and cafeteria at Truman Schoo! 


DISTRICT OF COLUMBIA 

ANACOSTIA-—House Armed Service Com 
mittee may vote on bill authorizing $1,570,000 
for laboratory at Naval Research Labora 
tory 

F ZINGTON—B'nai B'rith, Henry Mon 
sky oundation, plans headquarters, $2 
000,000 

WASHINGTON District Commissioners 
received low bid from Curtis Buliders, Inc 
1906 M St N.W $369,000, for Bell Voca 
tional High School 

WASHINGTON District Commissioners 
let contract to Cramer-Vollmerhausen Co 
2601 Connecticut Ave.. N.W $2.8 700, for 
Joel Elias Spingarn Senior High School 

WASHINGTON St. Thomas the Apostle 
Church let contract to Charlies J. Cassidy C 
Inc., $299,850, for church 

WASHINGTON—Nationa!l Park Service re 
ceived low bid from L.. Daniels, Arlington 
‘a.. $268,977, for Sesquicentennial Amphi 
theatre and miscellaneous structures, Rock 
Creek Park 

WASHINGTON District Commissioners 
received jlow bid from S. |} Dockstader 
Munsey Bidg $56, 740 for stormwater 
sewers 


FLORIDA 


Road Department 
of $79,181,106, of 
for new road and 
following are some 
hwy 14 1 
for primary 
é ind Escambia, $766,000 
APOPKA~—Orange County 
Instruction let contract t 
ers, Inc., 1101 Lincoin 
Seach, $481,183, for 
BARTOW Polk County plans 
hospital, $708,782 
B OOKSVILLE State Road Department 
Tallahassee, received low bid from Marion 
Construction Co Ocale 1,346 fo oad 
vork 
CHIPLEY-——Washington County plans 
bed hospital, $210,637 
COCOA Corps of Engineers Jacksonvill 
let contract U | Engineering 
struction C 746 Adams St 
y roadwork, Guid 
at Joint Long 


a 
DADE COUNTY-~-Lincoin 
contract to City Construction © 1 
rd St Miami, for apartment bl 
$665, 100 
at ae ee DERDALFE Hart &S 
24 NE 6t Ave will ef i residenc 
$54 000 
FORT LAUDERDALE 1 Constru 
105 Aas Olas Blvd will ere 
esliannan $40.5 
FORT LAUDERDALE Fort Lauderdale 
Daily News received low bid from William 
Weed Builders, Inc 025 S.\ 7 
Miami, $80,880, for commer 
dition 
FORT LAUDE RDALE 
neers ren ad jow bid 
Hooper Constr * 136 Aragon 
Gables 731.600 for Levees L-35 
ane H Southern Florida F 


AUDERDALE 
Las Olas Bive 
Mize, 6 NE eh 
Y Vistamar St., $100,000 
FORT LAUDERDALE 
Co. let contract to Pier« 
91, for store and office 
FORT MYERS.—Corp 
] received low 
T ampe $13 
tary Channel, Okeecho 


"GAINESVILLE. Board. o 
Box 


Lanier Elementar 


GRACEVILLE 


eah Race ack 
HIALE AN Bradley Homes, Inc., 2600 SW 
ith St Mi ami, let contract to Stern Con 
struction Co st.. Miami, for 
12 € 


. ) cae let 
contract to Kimball C $66,225, for replace 
ment of underground steam distribution sys 
tem with overhead system, U.S. Naval Hos 
pita 

JACKSONVILI a Guif Life Insurance Co 
plans office bidg., $2,500,000 
JACKSONVILLE Valdosta Milling Co 
Valdosta, Ga plans feed mill and ware 
house, $100,000 
JACKSONVILLE Board of County Com 
missioners, Duval County, approved Duval 
‘ounty’s $42,000,000 superhighway 
JACKSONVILLE St Lukes Hospital 
nddition and alterations to hospita 
$268. 000 
JACKSONVILLE City received low bid 
from Joseph Reinertson Construction Co 
N.W. 7th Ave Miami, $599,400, for 
improvements 
ND—J. C. Emerson, Clearwater 
construct Negro housing project 
$540,000 
LANTANA Florida State Improvement 
‘ommission, Construction Program, Florida 
State Tuberculosis Board, Delray Beach, let 
contract to J. Hilbert sapp Ink 303 Gar 
j Ss West Palm Bea $344,890, for 
16, nurses’ home ps quarters 
for 400-bed Tuberculosis Sana 


Miam! Herald Publishing 
Smith Construction Co 3103 
remodeling fire damaged 
$115,000 
partment 


McDavis 
construc two apartment bulidings 
1 St Se “ 
MIAMI talley-Milam, In¢ 
mstruction Co 
ah, for 2story warehouse 
$90,000 
$2,200,000 auditoriun 
revenue bond issue to 
“ar, Stearns & Co 
Jersey Farm Dairy let 
contract to Perry E. Willits, Ine SK2 N.I 
Toth St airy lant and garage 1 N.FE 


Housing Engineers o orida 
Ave., will construct 31 residences 


Allen H aren 2101 NW 36tl 
ll construct 2 partment buildings 


Westside Co 1210 Washington 
to Bing Kossoff Construc 
Washington Ave Miami 
residences, $68,000 
‘ity Commission let contracts to 
. Biscayne Bivd for 
sidewalk nts under following Con 
tract 3. S ‘ $73,318; SK-133, $152,499 
ind SK-~-142 : 
MIAMI l contract to Edward 
ing Construction Co 3304 N. Miam 
$203,373, for addition and alterations 
inicipal Auditorium, 320 N.E. 5th St 
MIAMI 7 Propert les 1869 SW 
7th Ave., let ntrs te D. M Const ruc 
tion Co. 1869 Douglas Rd., for 108 residences 
Artbilt Homes, Inec., 711 Langford 
Bldg. } construct 163 residences 
MiAME BEACH.-Roberto Medrans 
et to Shinn Construction Co., 12 
North Miami for residence 


MIAMI BEACH. City let contract to Chalk 
Construction Co 43 S.W North 
ddition to library 


I Ave., $58.12 
MIAMI BE ACH Lincoln Bay Corp 


con act to John Myers 
ipartment bidgs. on Bay 
MIAMI BEACH.—-City le 
Comet Bridge & Foundation Co., 990 
River Dr., Miami, $156,515, for w sterfront 
ents 
ont TON--Santa Rosa County plans Health 
Center and Community 7 
UNICEVILLE City 
Qn .. a & Gt 
er mai strit 


“OL DSM AR 


‘hapman Construction 
Jinks and Springtie 


$7838. 5) 
PANAMA CITY—-Bay County Schoo! Board 


(Continued on page 16) 
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en Censtmetiie Projects 


FLORIDA “ ony ar - Lentz Construct projects in following coun 
(Continued from pase ») A. Q 1ith re ved low bi ‘ken——-Powersville-Mt. Olivet Rd 
: f i.. drain — traf. bound surf.; Ful- 
er-Davies Co.. Covington 
F ranklin-W vodford Lexington-Frankfort 
PENSACOLA Housing I I k 7.9 mi. high type surf.; Middle West 
Federal joan of $100,000 for unit low-c« urf zy program t et Co., Nobiesville, Ind., $326,392; 
housing project ATLANTA-—Equipment Sales Co. Jet con Lawrence-Elliott— Louisa “A. Hook Rd., 
PETERSBURG — Pinel! nty plans tract to Hall Construction Co., 664 Spring > 15 mi. medium type surf Kentucky Road 
Public Heaith Center, $4 ) N.W., $63,981, for office and shop and ware Oiling Co Frankfort $286,618 
SARASOTA City Commission plans $3 ou Rockcastle—Mt. Vernon-Somerset Rd., 3.2 
750,000 sewer-water expansion project BARNESVIL LE—City and Lamar County mi. grad drain. and traf. bnd. limestone: 
SEBRING._City sold $489,000 in refund plan Public Health Center and Maternity Hicks Freeman Co., Prospect, $71,185; 
r bonds to B an Ingen & (Cx In Hospital, $113,600 Simpson—-Frankiin-Bowling Green Ra., 2.7 
and Assocs BAXLEY—Baxiey & Appling County Hos mi. widening and bitum. surf.; R. E. Gaddie 
TALLAHASSEF r Presbyterian vita Commission received low bid from _ Inc Bowling Green, $164,879 
received low bid fro 1 Oo. Carlile outhern Construction Co., 1235 Reynolds St Marshall Calvert City-Gilbertsvilie Rd., 
for Sunday schoo! Angus $196,497, for hosp 010 mi. bitum. surf. A group roads; Middle 
TALLAHASSEE Presbyterian Student FORD Corps of Pasineers Mobile Nest Roads Co., $105,064 
House let contract to Jack Culpepper, $85, 90% d a let contract to H. N. Rodgers & Sons defferson—Streets in -Louisville, 2.3 mi.; 
for student house Memphis, Tenn $279,946, for saddle H. K. Williams, Louisville 463 ; 
TAMPA~—-State Road Board announced $1 ce and spillway Todd-Legan—-Elkton-Russellville Rd., 14.4 
200,000 appropriated for projects in Hills EE—DeKalb County Board of Ed i _ Hopkinsvil le-Guthrie Rd., 12.3 mi.; Mid- 
borough county by State Road Department j catur, rece iow bid from Ivey i Roads, $278,055; 
TAMPA —Board of Commissioners of Hills Constructior ) 3181 Peachtree P Harrodsburg-Lawrenceburg Rd., 
borough County received low bid from Mion Atlanta, $87,35 for additions to Cham mi Carey Construction Co., Lexington 


‘onstruction Co.. P. O. Box 114 Atlanta i High School 

Ga., $2,617,708, Base Bid 1 and $2,345,208 DALTON Daiton Candlewick, Inc., has Jackson-Clay McKee-Richmond Rd., 0.1 

Base Bid 2, for County Courthouse work started on $300,000 candlewick yarn mi., McKee-Manchester Rd., 14.1 mi.; Allen- 
VERO BEACH First Methodist C h plant Codell Co., Winchester, $112,213; 

6th Ave.. received low bid from St. J DECATUR—Scarboro Shopping Center let Anderson—-Lawrenceburg-Alton Rd., exten- 


od Wal 
yrovements 


Ine 295 NE 6lst St Miam!, $68,500, for contract to P&W Construction Co Hurt sion of bridge over Hammons Creek and high 
hurch at 18th Ave Bidg., Atian $129,734, for shopping center type surf. If approaches, 0 . mi.; Fuller- 
VERO BEACH Indian River Memorial DeKALB COUNTY County Board of Edu Davies Co., Covington, $44 

Hospital plans 36-bed hospital, $473. 760 cation, Decatur, received low bid from Ivey Daviess—-Owensboro- Hz wesvitie Rd., bridge 
WEST PALM BEACH-—Paim } ch Coun rothers Construction Co 3181 Peachtree and approaches ot Pup Creek; S. J. Boone, 

ty Board of Public Instruction received low ( Atlanta, $194,215, for elementary school Owensboro, $87,33: 

bid from J. Hilbert Sapp. In 303 Gardenia on Medlock Re Lyon—Paducsz A = ddyville Rd., Cumberland 

St $174,972. for Colored High Schoo! at DeKALB COUNTY—County Board of Edu River bridge, st eel supe rstructure and conc 

Roosevelt Par tion, Decatur, received low bid from Pres floor ng i Beasley Construction Co., 

ay) ; ‘ 


rk 
WEWAHETCHKA State Road Depart caper gp Decatur, $130,740, for gym < go, $425 
ment announced to Gulf County, $384 west DeKalb Schoo HE NDE RSON Housing Authorit re- 
-unit 


new road construction and se ties De KAI B ‘ ot NTY—DeKalb County Board ceived Federal loan of $70,000 for 2 
of f low-cost cee project 
GEORGIA HICKMAN~< ps of E nginee rs Memphis 
ACWORTH. City let contrac ‘ > a Hooper-A school 4 Y ’ $292, 8: i 
2117 Piedmont Rd ant "y MORY t NIV E yn 44 or) ar ft. improvements to existing conc Secdwatt 
I ents ad fr t L. E: AINGTON Good Samaritan Hospital 
additions and re leling, $450,000 
“Lot ISV EL LE Red Cross Hospital plans 


y 
x 


pumping 


ant & L. Atl 3 ty 
ACWORTH.—Corps « gin yy 4 7 Mr t tist C 
f & ceived low bid fror 1 Construction addition 779 


contract to 


nl 
00 Kennesaw 1 ol Is\v i , Loulsville Medical Center 


cation of state t 92 ) ling Association plans nurses home and other 
First Meth« t * to serve General, Jewish and Chil 
sanctuary, $200,000 ‘ } f n d als. $800,000 
ATHENS City and C Be n nstructio 5S "ul t Lot vil LE— Methodist-Evangelical Hos- 
P ubil Health Center, $1 : $127 n I 214-bed hospital, $3,875,000 
FULTON “COl NTY- slton C y r PE Tr RSBU RG State Highway Commis 
ssioners. Atlanta mtract WI oners of K cy and Indiana signed con 
i raffic-Engineering 
ort tir f Kentucky-Indiana Memo- 
G HIFFIN. t ind 1 yunty plan r dye 532.000.0000 
Healt! nter, $1 4 t NION TOWN—Corps of Engineers, Louis- 
MACON standard O ‘ t ntract to \ ontract to Willis L. Wilson, Hunt- 
I r t $177,635, for pumping plant 
mn 


LOUISIANA 


MILERDG EVILLE rst | t ure t. Landry Parish School Board let con 
“J tract following schools: Eunice School 
SAY ANNA ot S GI I Ox Eun I Alexandria Insulation Co., Alex- 
° t t Artie I 3 ti suditorium-gymnasium at 
mville School, Leonville, H. J 
Opelousas i 864: auditorium 
I Ra iis & Sons, Bunkie, $ : 
tke! Institute LOU ISTAN A AND MISSISSIPPI 
MHOMASVILLF rhoma County ’ H ay De part ment sone Miss 
He rte 151,250 i River, $325,000 
Wileox i d See ros 117611 “ Ay NESBORO Thor I sUrt In Low ISTANA AND. MISSISSIPPI Corps of 
mo mi reat. on Pin 1d po ist t 3300,( En Vicksburg, Miss received low 
t i en Brothers Roads Co., P. O 
ming 1, Ala., $1,228,500, for 
Clase ock and Jefferson ) squares - articulated conc. mattress 
Ss 1261 1.902 1 rad Greenville, Miss tasting Field and Girod 
treat. on S.R. 1 ) ) td as BANY © Clinton nty plans 20-bed ‘ icksburg, Miss., for 60,000 squares ar- 
cher & Marrow ! P : ! : " i conc. mattress at Vidalia, La., Cast 
Walton—Fed. Ai m r S-13 “BOWLING GREEN Warren Ru Elec f 1a. $561,600 
LIT mi. gre 1 u it. on! t m itive t contra I AMBEVILLE Bailey-Porter Construction 
! I mz r c on tio Co l h \ ? i develop subdivision, $1,000,000. 
ALEXANDRIA City Council plans 7500 
urbine and 11,000-square-foot 
irf » condenser, $350,000 to $400,000 
‘BATON ROT GE-—Don George, Shreveport 
inounced plans for theater, $500,000 
"BATON ROL GE ast Baton Rouge Parish 
| Board let contract to J. M. King, 3538 
ank, Road, $66,416, for Winbourne Elemen 


M xc ON 
Br ‘on 


I 


chool 

‘BATON ROL GE—Winbourne Avenue Bap 

st Church plans Sunday school, $80,000 
‘BATON ROUGE Ethyl! Corp., P. O. Box 
Wilkinson r »-O6: 1 munity ub ’ nter { et contract to Pioneer Industrial Co 

97 Nn grad ASE nd t r I x Houston, Tex.. $155,264, for pilot plant 

nbsbor t M “ Rd “ ht FLEVINGSBURG Flieming-M Rura BATON ROUGE—Ethy! Corp. let contract 
‘onstruction Co.. Columbu $ 26 Electr operative Corp. rt ved REA r to American Heating & Plumbing Co., 829 
Washington Fed st re 34 1 f $1,315,000 for OO n f distributior Rar : New Orleans. § 633. for 140- 
297 n ad., base J t mer air-conditioning system in ad 


FRANKFORT Depart nt { \ ministration bullding 


CONSTRUCTION IN ALABAMA 





BATON ROUGE—Department of Highways 
let contracts for projects in following par- 
ishes 

Vermilion—paving 10.8 mi 
dan hwy.; Auston Road Co 
$621,548; 

La Salle—blacktopping 2 mi. of Summer- 
ville-Olla ly AR Central Construction Co 
Monroe, $125,96 

De eSote—blackto ping 4.7 mi. of 
Mansfield Hwy. it H. Patterson & Co 
ton Rouge, $175, 8 

BATON abucE. Department of Highways 
received low bids for projects in following 
parishes 

East Carroll—Pro} 
washed grav cure 
Providence, $63,7( 

Pointe Cou 
12.559 mi 


Kaplan-Guey 
Dallas, Tex., 


Pelican- 
Ba 


7703-06-38 
foward C. 


33.65 mi 
White, Lake 


Pres 224-01-03 & 227-04-05. 
shaping roadway, drain. struc 
ray. base course and as alternate soll cement 
ase course and 18 and 2 bitum. surf 
treat.; W. H Peon & Co., Box 2229 


Baton Rouge, $232 
72 00: 23, 0.322 mi. grad., 


Lafayette—Proj 
smal! drain. struc. and Portland cement conc 
Co., Inc., Ruston, 


bavt.; T. L. James & 

54.143; 

East Baton Rouge—Proj. 913-03-30, 1.332 
mi. grad., small drain. struc., 4@ 30” I-beam 
span bridges, grav. base course and appl. 
bitum. surf. treat ec Brothers Ce., 
Box 629, Baton Rouge, $78,5: 

BATON ROUGE ted of Highways 
received low bids for project in following 
parish 

Morehouse aad QOuachita—Proj. 161-02-02, 
Little Bayou Boeuf bridge and approaches, 
0.467 mi. grad., drain. struc., grav. surf. and 
reinf. conc. slab 2 ee an bridge; Forcum-James 
Co., Box 911, $58. 

BOSSIER CITY- _ of Engineers, New 
Orieans, let contract to Markham & Brown 
and L. L. Sanders, 3606 Commerce St., Dallas 
Tex., $364,310, for 8,450 lin. ft. standard 
Board Revetment 

BREAUX BRIDGE—Town approved $100,- 
000 bond tssue for improvements and exten- 
sions to waterworks 

BUNKIE—Avoyelles Parish School Board, 
Marksville, let contract to S. J. Lemoine & 
Co., P. O. Box 481, $261,988, for Bunkie Ele- 
mentary School 

CARVILLE Public 
Washington, D. C., let contract to M. T. Reed 
Construction Co., P. O. Box 1066, Jackson 
Miss., $348,333, for miscellaneous alterations, 
Marine Hospital 

COLFA Town Council let contract to 

Hardware & Supply Co., Baton 
for materials for gas system 
- Corps of Engineers, Vicks- 

Miss let contract to Atlas Construc- 
Co Waxahachie, Tex $476,280, for 
Lafourche improvement in Caldwell 


Buildings Service 


burg 
tion 
Bayou 
Parish 
CROWLEY 
ley Rice Drier 
tract to R. Bruning 
age plant $85,000 
CROWLEY-—-Acadia I 
eonipett to R. P. Farnsworth 
U. Campus, Baton Rouge 
cour irthouse 
DeRIDDER 
tive, Inc let 
struction Co., P 
$267,569, for 250 mile line, p 
sion of 67.6 miles of 
De RIDDER Beauregard Parish School 
District No. 8 approved $500,000 bond issue 
for high school 
EUNICE—Mayor 
let contract to A. M 
1540, Lake Charles 
pool and bath house 
FARMERVILLE City rece 
from E. N. Murray, Buena Vista 
for waterworks improvements 
GRETNA Southern Cotton Ol] Co., New 
Orleans, let contract to Perrilliat-Rickey Con 
struction Co., 1530 S. Rendon St.. New Or 
leans, for shortening plant, $695,226 
HAMMOND City approved $550,000 bond 
issue for sewerage and waterworks improve 
mearts 
HOLLY RIDGE 
Board, Rayville, let 
Lumber Co., Sic ily 
school 
HOt MA 


suilding Committee of Crow 
Co-Operative, Inc let con 
Crowley, for bulk stor 


arish Police Jury 
& Co., Inc 
$572,790 


Beauregard Electric Coopera 
contract to R. D. Cooper Con 

oO. B 76 3aton Rouge 
lus conver- 


and Board of Aldermen 
Mutersbaugh, P. O. Box 
$65,649, for swimming 


low bid 
$86, 907 


ved 
Ga 


Richland Parish School 
ontract to R. G. Cruse 
Island, $170,930, for high 


iumbus Home As 
act to Ruckstuhl & 
New Orleans, $5%. 


Knigh 
Inc 
Ine 1526 El 
c for home bull 
HOU MA—-Ben peed ind Cazale 
iborough Gate New Orleans, let contract 
W. Eaton Co r » O. Box 
Rouge, $598,900, for roct 


Archts 


de Salles I 
PARISH 
rict. N 


ow | Orleans 

to water pul 
KAPL AX 

M. & L 

for sw immit s 

utilities 


APRIL, 1950 


Oconee Erects Building of Own Products 


Oconee Clay 
general office 
Ga. Modern 
‘ted from 
brick, structural 
specialties—and 


Managerial heart of the 
Products Co., is a new 
building at Milledgeville, 
throughout, sturdily 
Oconee’s own products 
tile, and kindred clay 
furnished with the latest office machines 
and equipment, this fine office building 
is the latest completed unit in an Oconee 
modernization and rebuilding program 
which has been consistently forwarded 
during the past several years 

“We believe in the future of the south 
said Oconee President Frank E. Bone 
“and this office, built of clay, situated next 


ere 


i @~ seca 


to our complete vitrified clay pipe produc- 
tion plant and servicing our expanding 
distribution of refractories, clay drain 
tile, and similar burned clay items, affords 
our management and staff ample facili- 
ties to direct our operations and shipment 
to our market.” 

“We like to say ‘go all the way with 
Oconee Clay,’—and that is what we did 
when we designed and built this new 
office. We go into our forty-second year, 
right here in the south, convinced that 
the market for vitrified clay products is 
growing with the South's constant ex- 
pansion and development.” 





KENTWOOD 
Board, Amite, let 
and repairs to ¢€ 
room addition , 
walks and recei 

Hammond 


Tangipahoa P 
contracts fo 
lementary s 
gymnasium an 
ving shed, Cucchi 


ira Broth 


grout 
t lk 


Gossen Constructio 
$93,825. for 11 classrooms 
Jury, ( Trustees 
Commiss 


for taxi 


Police 

n Airport 

ylans specifications 

ayette Airport, $82,006 

LAKE CHARLES 

Charles, Archts., have comy 
for $1,800,000 Lake 


approved 
i strip 
; 

f 

Dunn 


CHARLES 
received low 
O 30x 921 
educational building 
LAKE CHARLES City 
Librarv, $400,000 
LIVINGSTON 
30ard sold $2 
Wood Co., New Orleans 
ments 
MELVILLE Li 
let contrac 0 
B 


Pres vyterian 
bid fi 1 filler & 


$249,177 


andry 


0 le H 
MONROE 
sanctuary ¢ 
NEW ORLEANS 
jet contract to Hogan Brothers 
Focis St., for super market 


of Airline Hwv. and Labarre R 
NEW ORLEANS—Memoria! | 
5 


ind Oak Sts 
Schwegmann 


Group head 
Russell A 


$3, 800, ( 


EA? 
D. Williams and 
ested in constructing 
Algiers section 
YEW ORLEANS 
ee ract to Haase Construc 
dido St $67.778. for reside 
NEW ORLEANS Fox TI 
road-show stage 1,000 OOM 
NEW ORLEANS-~ Frston 
Carrollton Ave., Archt., rece 
ErORreenive Construction ¢ 
$66.983, for residence on S 
NEW ORLE ANS Lake 
) Pa 4 


Louis 


ne Skurtte a Coen 
tracts <3 pur 
series bulldings 

NEW ORLE ANS 


r slum 


"ORI EANS 


1515 S. Salcedc 
lines and ten 
Ward of 


R. P. Farnsworth & Co., Inc 
St $362,339, for main sewer 
pumping stations for the Seventh 
Jefferson Parish 
NEW ORLEANS 
received low bid from 
Inc., 910 Custer Ave 
for water mains 
NEW ORLEANS Water and Sewerage 
joard let contract to Boh Brothers Construc 
2400 Cypress St., $1,967,579, for Con 
241-D, for reinforced concrete lined 


Water & Sewerage Board 
John D. Bolton & Co 
Evanston, Lil., $54,401 


Board of Commission 
00,000 wharf expansion 
New Orleans, also ap 
extension of Robin St 


nc red canal 
NE Ww ORLEANS 
~ ipproved new 36 
for Port of 
$125,000 


& Associ 
; \ Alley Archts re 
low bid fros & Q. Construction 
11 2 Vill > Ss $118,232, for apart 


Di boll-Kessels 


Pere 


‘ORL 's ANS Krauss Department 
t received low bid from R. P 
arnsworth & Co., Ine $1,371,000, for addi 
tion to department store and service buliding 
NEW ORLEANS New Orleans Railroad 
Terminal Board approved plans for $1,192,000 
Franklin Ave. overpass 
NEW ORLEANS--United 
Carpenters & Joiners of America 
846, 828 Baronne St., ret 
5. & @. Construction Co 511 
$114,820, for union building 
NEW ORLEANS B Inc., 200 N 
part St i y 1utomobile garage 
with parkir ar for 500 cars, $400,000 
PONE Police Jury of 
i nine low bid from 
*k, La., $58,990 
60,000-galion 
" complete drainage 
a ia Hache 
Ponchatoula City School 
nentary school; combina 
ndustrial arts building 
gh school; enlarging 
ottage and en 
deling existing school lunct 


Brotherhood of 

Local Union 

eived low bid from 
N. Villere St 


Ram 


ans ei¢ 
itur ae 


onom s 


Paris! 
bond 


Police Jury 


18S Ue o Bar 


BAYVILLE and 
sold 200.000 courthouse 
rou ee 
RICHI AND: ‘AND WES? . ABROLL PAR 
SHES or kst 

Oak Ridg I 7 for 
eeks Channel improvement 
’. TAMMANY PARISH 
\dministration, Bato ‘ celv 
Southeast Lou 


Continued on page 18) 
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Southern Construction Projects 


LOUISIANA 
(Continued from page 17) a 
BAL TIMORE 

N ,owers 
eee eas 
itment n t : ’ 
4634 Aimonaster \ 3 " | ? ’ anar 
Manufactut New! 1k 740) (Gardens 

SHREVEPORT. ! I pp },« mA 
Congress for o e BALTIMORE 


SHREVEPORT 
let contract to Southern 
Box 1815. $300.00K 


ions to church 
SHREVEPORT 
ipartment to be kno 
PE imt St) 
SHREVEPORT Loul . celve 
Stadium Commission ) P , " rv me ree ¢ ome 
ilders u“ > ‘ ) < en ‘ 
football stad im ' ‘Ral TIMORE. Mayor 
| r constru 


ngton 
VIDALI fia P chool Board $4,500.04 , 
sold $174,000 bond issu Sarrow BAI TIMORE Nat 
Co P. O. Box 4 i DO for < bors ngre recomme 
improvements 100,000 I cCrovernme 
1 : n channe 


provements 


contract I | ) Engineers 


storm drainage ork, $1 , he Arunde 7 er 


WINNFIELD F to} pti $66 | ), for mainten impr 
ad , ry y 4 , 


Church saceived ' n Riv 
$61,000. for t j ae 
WINNFIELD. wn m o ! 
man & (<« In Box 1 F es BAL TIMORE ity t contract 
$60,855 for ne mmin | and wading Ligon 3310 Ridgewood Ave 
pool, Tremont Park conaelt line and manholes 
WINNSBORO ) > I i wer BALTIMORE Rogers | 
ye e rece | ) { nlans 24 residences on 
of ¢ u n Som (wD 
WINNSBORO I : ’ ” ag TIMORE— Ha 
4 P wi 


Jury let contract t 4 { \ 7 » Eutaw 


52.692, for en Fa 
"BAL TIMORE 


contr 
MARYLAND 


versity of Maryland 


Assembly Apt re 
ane's budget for : I 1 ks & Sons Ir 
amounting to $Y. iy 1a 
“BALTIMORE 
Approv Te 
gymnasium and > y t 7 Ave $66.000 
ege, Chestertow 1,000 f t BALTIMORE 
burg State I r wtbur Mi renera r 
ANNAPOLIS n u Coun } 1, Pa 
easegronar’ app “ ming sit ! ontract 
YT ay { t 
ilvert Bld 


BAL TIMORE 


& » 1 { } ru on 

S&C ‘ h addit 
s BALTIMORE. 

Ant ed COUNTY Civil A ved 

Admin Di Was 1 o 

submittec 


"BAL TIMORE 


ntra 


we yn Dut \ F } k 
BAI TIMORE Baltimor i and 
16,000 BALTIMORE 
“BAL TIMOR wick Corp. of Baltin Commission 
pple r pe t y r til —, $4 21 W for 
BAI TIMORE. 


63. ( “BALTIMORE 
“WALTIMORY E, O’'Mea — of 


‘ a Bayon ne Ave 

_BALTIMORE E'stir , ‘ y Lia 
tract te or t ( BAI TIMOR! 
vert St <u > > I ht t wa t ” ‘ 


Iimprovem ts Anna i 
BALTIMORE sOn st ved BAI TIMORE 
id from Ar < r ' 9 ¥ 


BAI tIMoRi 
am 
La insd ywine 
i N 


BAI TIMORE 
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BALTIMORE 


ynstr 


Ave ind Frankf 
BALTIMORE 


Anne Arundel, Queen 
ford and B more 
portions of Carro 


n 
BAL riMORE. Ste toac imission let 
i rt n fol ng counties 
Wicomic o ‘ontre VI-259-115 & WI-260 
r and applying bitm 
Salisbury, 1 
Eastern 


RFE. Ma 


furnishing. de 


329-415; furnishing 
bitum 
5.99 mi 


ni Eastern 
Brooklyn, Md., slag 


Contract CL-317-315; furnishing 
and applying bitum. conc., widen 
resurf. along Hanover Pike at Balti 
‘arroll County Line, 3.49 mi Harry 
Campbell Sons Corp., Towson, Md., stone 
99, 436 
Anne Arundel—Contract AA-416-315: fur 
shing, delivering and applying bitum. con 
Crain Hwy., 5.476 mi Highway Con 
on ¢ Be i Washington, D. C 
$170.6 G 
Baltimore ‘ontract B-601-415: furnishing 
appiving bitum. cone surf 
7.804 mi.; Harry T. Camp 
r Towson, Md., stone, $289.000 
— TIMORE State Roads Commission let 
tracts for projects in following counties 
aware Contract HO-246-315: furnishing 
g and applying bitum. conc., widen 
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A GREAT GRADER! 


Ricut on the heels of rough grading on Pipe- 
stone County Highway No. 4 near Ruthton 
Minn., this “Cat” Diesel No. 12 Motor Grader 
is finishing 9.5 miles of 30-ft. road. There's 
no time wasted making repeated passes — the 
No. 12's positive mechanical controls keep its 
tough blade on the beam 


John S. Pukrop, Contractor, speaks from 
practical experience when he says: “In my 
book the No. 12 is the best of all graders and 
most economical to operate. It has many uses, 
of course, but we use it for grade finishing 
Two miles per 10-hour day is the average, but 
it could do more if the rough grade was far 


This “Cat™ Diesel No. 12 Motor Grader is one of & 
the fleet of “Caterpillar equipment owned by 7 
John S, Pukrop, Contractor, Ivanhoe, Minn, Other 

units include five D& Tractors, two D7 Tractors, 

a DW10 Tractor and No. 10 Seraper 


CATERPILLAR 


e686. U.S. PAY. OFF 


DIESEL 


ENGINES + TRACTORS 
MOTOR GRADERS 


EARTHMOVING EQUIPMENT 


enough ahead. Except for two scrapers, we 
are 100% ‘Caterpillar Caterpillar’ 
machines are by far the best on the market.” 

Whatever the grading job, there’s a “Cat” 
Diesel Motor Grader the right size to do it 
most profitably for you. And there’s a respon- 
sible “Caterpillar” dealer as close as your 
phone for round-the-clock service. He sin- 
cerely believes this rugged yellow machine is 
the best in the fleld. Ask him for proof of its 
performance! 


owners 


Ask your dealer for a demonstration! Ask for 
a showing of the new film, “Better Blading”! 


CATERPILLAR TRACTOR CO. © PEORIA, ILLINOIS 


be HIDE 
Car’’ Diese; Motor e 
Ll. Only «ce raders 


ate 
the erp 


entire 
Tesnx 
MSI bij} 


‘lar 


desig 
“ens 
Mac} . 


line This 


ires 


and build 

‘e)} . undi 

Cellent por long jig vided 
Parts seryin, > fe and ex 


ity 48s) 


ie 
« Each Of the 
different m 


3 siz, 
5 &@ Comn) 
ance pletely 


aching T ss 

na? Nere is p 

wej Penalty = ‘5 NO perform, 
eight or too 1j €Xcessiy, s 


3, 


due to 
ttle hor S€DOWwer frame 


hay 
© the 
» dene 
famous ¢ pend. 


Our 'OT délive 
"MTS day after q livering 
, ay 


“te h 





Southern Construction Projects 


(Continued from page 20) 


Ruff, Inc., 100 W. 22d St Saltimore 
for Mars Estates Elementary School 
BALTIMORE COUNTY saltimore 
Board of Education, Towson, has pre 
pane for $1,200,000 North Point 
School, southeast corner of Wise 
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BALTIMORE COUNTY 
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4 { 
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‘arktowne 


BAL TIMORE, 


eigh Deve 
COUNTY 
“tf \ 
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to $3,313,5 previously located 
opment of bacter laboratories 
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P art NENT. RIVER Navy 
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$96,656, for turntable 
form, Naval Air Station 

ROCKVILLE— Montgomery 
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tion 
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Engineers, Vicksburg, Miss 
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32,000 squares asphalt 
I (o> r bank paving ippi River. 
State Building Commission 
addition to dormitory, Alcorn 
ge, $485,000 

BATESVILLE Panola 
bed Hospital, $851,500 

BELZONI— Delta Natural Gas District, Joe 
Pursell, Mayor, plans natural gas mains 

(Continued 22) 
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Building Costs Set Below 1948 Peak 
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ontir high level, we 
materials as 
little for 
that direction 
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result 


product 
should 


usses 


economies and will enable 


» render much broader service 








180 
160 
140 














- 

















120 














—+— ++ — 








100 























80 
60 














= 


15 

















er 


Beton 100-0" | 


44 46 48 50 











CONSTRUCTION 








Note these profit-making features 


SIMPLE OPERATION Smooth, finger-tip 
control hydraulic operation eliminates 
operator fatigue. Any man con operate 
this machine immediately . . . specially 


A Tractor-Mounted ssatned appqratars aoe sat regulred: 


SAFETY.No cables to break . . . no slip- 


e ping brakes. Safety feature in hydraulic 
Ps Tau 1C ac oe system reduces wear and tear on engine. 
: Engine speed seldom has to go beyond 


idling. 





; S COMPACTNESS Unit can work in areas 

Here’s a great new profit-making tool for contractors, 

es ° sas.9 ore ’ . on where truck and crawler mounted units 

cities, public utilities and towns. The New Oliver-Ware pices 

Hydro-Trencher is an all-hydraulic backhoe mounted on 

Oliver Industrial 77" or “88” Tractors. It's a smooth- MOBILITY. Tractor-mounted unit moves 

acting, simply operated unit that will do a job comparable easily and quickly from job to job under 

to much higher priced conventional backhoes . . . outper- its own power and is ready to dig on 
! 

form many! , , 

7 , STABILITY. Individually controlled hy- 

draulic outriggers allow operation from a 

level position . . . hold tractor in place. 


arrival. 


VERSATILITY Digs in any kind of ground 

. over 10 feet deep at speeds com- 
parable to any conventional backhoe. 
Hydraulic controls give boom down pres- 
sure for fast digging . .. a full bucket 
every time. 








e 

% 
* 
¥ 
* 
= 





A Swing Loader Bucket Attachment is 
available for use with the Oliver-Ware 
Hydro-Trencher and can be installed 
in a few minutes. 


THE OLIVER corporation 


industrial Division: 19300 Euclid Avenue, Cleveland 17, Ohio 
A complete line of Industrial Wheel and Crawler Tractors 


THE OLIVER CORPORATION, 
Industrial Division 
19300 Euclid Ave., Cleveland 17, Ohio 


Gentlemen 

Send me the facts on the new Oliver-Ware 
Hydro-Trencher. 

Name. 

Company.. 


Address 


City 


SS SE SE OE Oe OS eS ee a 


N 
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How the proper application of wire rope 
— saves you money 


@ Every user wants to get the best possible service out of his wire rope 
but it is amazing how often simple rules are broken in the field. Some 
operators are careless when installing a new rope . . . they keep 
machines running when sheaves are badly worn. . . they overload the 
rope .. . they forget to lubricate the rope. 

To help eliminate these human failings, the American Steel & Wire 
Company maintains a staff of TIGER BRAND Wire Rope Specialists. 
These men are experienced field service engineers. If you have not 
checked your equipment recently, for correct wire rope application, 
call in the TIGER BRAND Specialist. rie’ll do the job for you without 
charge. Here are some of the points he checks: 


Method of installing and caring for 
rope. 

Diameter of sheaves and drums, and 
condition of grooves. 


Arrangement of sheaves. 
Fleet angles. 
Loads handled. 


Rope speeds, acceleration and decelera- 
tion, 


Presence of vibration, whipping. 
Lubrication. 

Corrosion. 

Amount of scrubbing and abrasion. 
Fitting attachments, 

Abuses to be corrected. 

Analysis of service records. 


Finally: Recommendation of the wire 
rope which will give the best service. 


To show you how you can save money 
on wire rope, we have prepared a book- 
let on proper wire rope application that 
every user of wire rope should read. 
Write for a free copy. 


LAE MGLIIBI LE 5 POE LION OOD, on 


AMERICAN STEEL & WIRE COMPANY, GENERAL OFFICES: CLEVELAND, OHIO 


COLUMBIA STEEL COMPANY, SAN FRANCISCO SEND FOR FREE BOOKLET 
TENNESSEE COAL, IRON & RAILROAD COMPANY, BIRMINGHAM, SOUTHERN DISTRIBUTORS 


UNITED STATES STEEL EXPORT COMPANY, NEW YORK 
American Steel & Wire Company 
Rockefeller Building, Dept. Y.4 


| vy } 
AMERICAN TIGER BRAND | ..- ~S 
| Please send me « copy of your booklet “Valuable Facts on 
Wire Rope Applications.” 
an | 


Ne Se S$ TATES 


APRIL, 1950 
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BUILD DURABLE, HIGH DENSITY, STRONGLY KEYED, 


LOW COST ROADS 
WITH THE 


down today due to earlier limited budgets 

and lack of low cost, scientifically engineered 
mixing equipment to build strong, high density 
bituminous and soil stabilized pavements. 

So, now we pay the piper — $1.72 in temporary 
repairs for every $1.00 of new construction! 


Today, with the SEAMAN Self- 

Propelled MIXER or the Self-Propelled 

TRAV-L-PLANT mixing and 

blending of binder, aggregates and ft 

fines are so thorough and so “= : MIXER, Mixing Se a 
scientifically correct that pavements of those , Gas or Diesel powered. 
types endure for years. And the SEAMAN 

produces such a remarkably high hourly tonnage poate 2 dpa hen grey 

and is so economical in labor that construction MAN Seilf-Propelied TRAV- 


‘ ‘he L-PLANT and the NEW 
costs easily meet limited budgets. SEAMAN | Self. Propelied 


MIXER. Send for it-—now. 
So, do your mixing with a SEAMAN. Stop the 
waste that robs new construction funds. 


SEAMAN MOTORS, 


294 N. 25th Street, Milwaukee 3, Wisconsin 





APRIL, 1950 





Wherever you are 
you’re not far from 


GM DIESEL 


WNERS of General Motors Diesel engines part. Staffs of factory-trained service men 
and GM _ Diesel-powered equipment have the tools, the know-how and a thor- 
know they can depend upon receiving ough, capable interest in seeing that every 
courteous service after as well as before the engine delivers its best. Here, for your con- 
sale. They know that, wherever they are, a venience, is a list of GM Diesel Industrial 
GM Series 7! Diesel Distributor or Dealer Distributors and Dealers in strategic loca- 
is ready to answer call for a quick tune-up, tions throughout the United States. 
a repair or a Factory-Engineered GM Diesel 


. ALABAMA - 
Service Backed Ff ie Went ome 
by Training a ALASKA 
ARIZONA ‘ 


ARKANSAS 


k 


CALIFORNIA 
AT THE FACTORY GM Distributor 


and Dealer service men, as well as 

ustomer personnel, take courses in 

the maintenance and repair of GM 

Series 7! Diesel engines at the De 

troit Diesel I ngine Division Factory 

Service School. Classes of 12 students 

are scheduled every two weeks. En 

rollment is limited so that each par 

ticipant may be assured of personal 

ized instruction, with emphasis on COLORADO 

actual shop procedures 
IN THE FIELD Completely equipped Mobile 
Training { nits currently touring the country CONNECTICUT 
bring spec ialized instruction in the proper oper . 
ation and maintenance of GM Diesel engines FLORIDA 
to contractors’ personnel. Itinerary of the units : 
includes scheduled visits to major construction 





and mining projects as well as stops at GM 


Distributor points w here groups of smaller con 


tractors’ personnel meet for 2 or 3 day courses 


GENERAL MOTORS 


Desel Crawn D | E S FE ] GEORGIA 
Withoul the Bulk \\ POWER | 
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INDUSTRIAL DISTRIBUTORS AND DEALERS 


IDAHO j MISSISSIPPI b NORTH CAROLINA (continued TENNESSEE 


ILLINOIS kford MISSOURI 


sense t NORTH DAKOTA 


OWA M foun MONTANA OHIO 


KANSAS 


NEBRASKA OKLAHOMA 


UTAH 


VERMONT 
NEVADA OREGON ; 


VIRGINIA 


KENTUCKY 
NEW JERSEY 


LOUISIANA 


NEW MEXICO PENNSYLVANIA 
WASHINGTON 


SOUTH CAROLINA 


NORTH CAROLINA 
MARYLAND 
WEST VIRGINIA 


MASSACHUSETTS WISCONSIN 
MICHIGAN WYOMING 
‘ ; SOUTH DAKOTA 


MINNESOTA 


Service also obtainable from: 
DETROIT DIESEL ENGINE DIVISIO General Motors Overseas Operation 
General Motors Products of Canado 


SINGLE ENGINES .. Up to 275 4.P DETROIT 28, MICHIGAN LTIPLE UNITS .. Up fo 800 HP | For Allis-Chalmers Tractors— all A-C dealers 
| For GMC Diesel Trucks oll GMC truck dealers 


GENERAL MOTORS 
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THE OIL 


THAT N 


When a Gardner-Denver L012 Line 
Oiler runs out of oil—it automatically 
shuts off the flow of air through the 
line. No chance for drill or other tools 
to run when dry! You save oil, too, 
with the LO12. A metering pin accurate- 
ly regulates the flow of atomized oil— 
makes each filling last longer. The LO12 
operates equally well in any position— 
can be refilled without stopping the 
work. For positive lubrication—send 
the oil by air with a Gardner-Denver 
Line Oiler. Write today for complete 


information. 


OTHER GARDNER-DENVER LINE OILERS 


Models 107, L08 and LO9 Models L011 and L014 





Gardner-Denver L012 Automatic Line Oiler—for any tool using 


25 to $00 cubic feet of air per minute. Oil capacity—one pint. Lory = Lola 


75-45 


GARDNER-DENVER Since i859 ag Om | Wine 
Gardner.Denver Company, Quincy, Illinois : . er loaders 


In Canada 


Gardner-Denver Company (Canada) Ltd... Toronto, Ontario 
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HENDRIX BUCKETS 
GO TO WORK 


SAVING MAINTENANCE TIME 


* Full payload every trip... FOR MORE PROFIT. 


*% Rugged all-welded construction... LOWER 


MAINTENANCE COST. 


*% 14% Manganese Steel Chains and Fittings . . . 
STANDARD ON ALL TYPES AND SIZES. 


*% A Type for Every Job light, medium, or 
heavy-duty. WITH OR WITHOUT PERFORA- 


TIONS. ¥ to 40 Cubic Yards. 


| LizhtneiZhly me AGLINE 
BUCKETS 


APRIL, 1950 


->- BUILDING GREATER PROFITS 


More and more dirt-moving men notice the 
number of Hendrix Dragline Buckets being 
used on other jobs. They ask questions and 
learn that Hendrix Buckets move more dirt... 
easily ... quickly... and without break 
downs... resulting in more profits. That is 
why more and more bucket users try Hendrix 
Buckets . . . then turn around and ask that all 
their draglines be equipped with money-mak 


ing Hendrix Dragline Buckets! 


For descriptive literature ask your dealer or write 


HENDRIX MANUFACTURING CO.,INC. 


MANSFIELD — LOUISIANA 








stability. Every action has an 

equal and opposite reaction. The hook load 
limit is what your machine will lift without 

losing its stability. P&H excels in lower center 

of gravity ...in better weight distribution . . . 

resulting in a higher ratio of lifting capacity in 

relation to gross weight. Thus, stability is actu- 

ally a measure of lifting capacity. P&H gives 

you more of it. You can prove it for yourself. 


EXCAVATORS 


4557 W. National Avenue 
Milwaukee 14, Wisconsin 








GIVES YOU MORE POWER AT THE TOOTH POINT 


Stability is the major function of diggin 


power, too. The 


same stability which gives P&H greater sag capacity algo 


gives you more tooth point digging power. 
deadweight, you have more power available. . 


. faster over- 


all operation... lower production costs. 


ithout usel@ss 


q All welded construction of rolled alloy steels... originated by 
® P&H... more highly developed by P&H. 


2 True tractor type crawlers, most efficient traction on any exea- 
® yvator. You can make sharp or gradual or about-face turns. 


3 Low pressure hydraulic control is smoother ... more responsive 
* ... easier on both operator and machine. 


r. | Rapid reversing planetary chain crowd gives you faster, more 
* positive bite. Crowd chain outlasts 20 to 30 crowd cables. 


5 Simpler design gives you an easier machine to work on... sim- 
® plifies maintenance ... reduces lay-up time... cuts costs. 


Only P&H gives you these Added Value features and of no extra cost. 


ASK YOUR P&H DEALER 


3LALOCK MACH. & EQUIP. CO. 
Atlanta 2, Georgia 

3ROOKS EQUIP. & MFG. CO. 
Chattanooga, Tennessee 

3ROOKS EQUIP. & MFG. CO. 
Knoxville, Tennessee 

SROW IRON WORKS 
Edinburg, Texas 


DRAINAGE MACH. & SUPPLY CO. 


Fort Pierce, Florida 


8. B. EVERETT & CO. 
Houston 1, Texas 


FREE STATE EQUIPMENT CO., INC. JOE MONEY MACH. CO. 


Baltimcre, Maryland 
HIGHWAY EQUIP. & SUPPLY CO. 
Orlando, Florida 
HOBBS EQUIPMENT CO. 
Tyler. Texas 
J. B. HUNT & SONS 
Raleigh, North Carolina 
INDUSTRIAL EQUIP. CO. 
Sumter, Scuth Carolina 
McCARTHY,. JONES & WOODARD 
Nashville 2. Tennessee 


Birmingham 4, Alabama 


NEFF-THOMAS MACH., INC. 
Miami, Florida 


PANAMA MACH. & SUPPLY CO. 


Panama City, Florida 
RISH EQUIPMENT CO. 

Charleston, W. Virginia 
RISH EQUIPMENT CO. 

Clarksburg, W. Virginia 


RISH EQUIPMENT CO. 
Roanoke, Virginia 


RISH EQUIPMENT CO. 
Richmond, Virginia 


HARNISCHFEGER CORPORATION 
Philadelphia 3, Pa. 
838 Broad St., Station Bidg. 
Washington 5, D. C. 
1029 Vermont Ave., N. W. 
Jacksonville 4, Fla. 
1287 W. Forsyth St. 





RCE NI nee IP 


J. P. CALLAGHAN CO. Ready-Mixed Concrete Plant 


_ Meets High-Capacity Schedules 
with 3 LINK-BELT SPEEDERS 


SPEHEDER CO 
AR RAPIDS | 


RPORATION 
wa 


: =" ——~ | 
“Builders of the Mest Complete Line of 
SHOVELS -CRANES~DRACLINES 


Delivering ready-mixed concrete prompt- 
ly to 450 customers means high-capacity 
schedules for J. P. Callaghan Company, 
in Harrison, New Jersey. And those high- 
capacity schedules depend on machines 
that bring plenty of power to the job— 
and can be depended on to stay on the 
job. That's why the Callaghan Company 
uses Link-Belt Speeders. 


Two K-365's and one K-360 move 3,000 
yards of sand and gravel a day from 
barges and storage piles to two batch 
houses and a truck-loading hopper. In 
continuous use for |, 5 and 7 years, these 
machines have never been out of service 


because of breakdowns. 


It's this kind of on-the-job performance 
that has made every Link-Belt Speeder 
a sure sign of an efficient operation. 
Every machine in the line is power- 
packed for high capacity, and precision- 
built for minimum maintenance. Find out 
today how Link-Belt Speeder can increase 
your own materials handling efficiency— 


see your nearby distributor. 


Be sure to see the 


NEW HC-51 


TRUCK-MOUNTED HALF-YARD 
SHOVEL-CRANE 


WITH 


SPEED-o-MATIC 
HYDRAULIC CONTROLS 


FULLY 
CONVERTIBLE 





Send for Catalog 2322 
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* It takes temperature up to 2900° 
to burn the rock and clay that go into 
Hermitage Cements—yet this roaring, seething, 
man-made volcano is so carefully watched 
... $0 precisely controlled . .. that the high 


quality of Hermitage products never varies. 





Hermitage Portland Cement Company « American TRUST BUILDING, NASHVILLE 3, TENN, 


PORTLAND 

HIGH EARLY STRENGTH §& 
AIR ENTRAINING 
MASONRY 
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CHAMPION 


| 


WORKIN’EST | 


Here are some of the exclusive features that 
give the TD-24 its matchless work capacity: 


1. 180-h.p. International diese! engine with 
gasoline-conversion starting and unmatched 


“lugability”. 


2. Synchromesh transmission for easy shift 
on-the-go operation; plus eight speeds 


forward and eight reverse. 


3. Planet Power drive, smooth and rugged 
for instant speed change up or down one 


gear without declutching. 


4, Planet Power steering to provide power 
on both tracks in gradual turns and permit 


feathered or pivot turns. 


5. Separate reverse lever for quick change 
of direction of trovel in any of the eight 


transmission speeds. 


6. High-speed track assemblies with new 
recoil mechanism that holds front idlers in 


position against full-load track pull. 


CRAWLER TRACTORS ¢ WHEEL TRACTORS 
DIESEL ENGINES e¢ POWER UNITS 








of Crawlers 


TRACTOR ON ANY JOB 


@ “THE TD.24 is definitely outhauling every 
other tractor on the job. It will do so much work 
that we are sure our job costs will show a great 
saving!” That’s the report of the foreman on 
the 247,000-yd. University of Maryland stadium 
project. ®© “I don’t have to stop on any grade,” 


“and we have 25% or better 


the operator reports, 
on this job. Why, I just go up in 4th gear easy 


while the other tractors have to switch to low to 
make it.” And the TD-24 hauls a 17-yard scraper, 
heaped! @ Yes, the TD-24 is the “‘workin’est 
tractor” on any job. Yet, its operator is the 
worker with the easiest day! See your Interna- 
tional Industrial Power Distributor. Get a TD-24 
demonstration. Discover how you, too, can save 


job time, cut costs, earn extra profits. 


INTERNATIONAL HARVESTER COMPANY @¢ Chicago 


Tune in 
James Melton and 
“Harvest of Stars,” 

—NBC. Sunday 


afternoons 


INTERNATIONAL 
HARVESTER 
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Above—Baltimore harbor layout, showing areas (hatched) where engineers urge a three-stage construction program cost- 
ing $128,740,000 to attract more general cargo to Maryland's inland port. 


Baltimore Port Improvements Urged at $128,740,000 Cost 


ALTIMORE, Maryland port on the up- be done in three stages, the first to in 
per Chesapeake Bay, would be dras volve an outlay of $18,600,000; the second 
tically changed if the recommendations $30,400,000, and the third, $79,740,000 
of a newly finished survey materialize Creation of a district port commission 
into a proposed expenditure of $128,740,- was suggested to finance and carry out 
000 that would add approximately 3,200. the long-range program 
000 tons of general cargo handling ca Rehabilitation of existing facilities and 
pacity to the current 4,000,000 tons pass construction of new ones are necessary 
ng through the port each year the report observes i & port is to 
The program, as outlined by Knappen, retain its leading position in the future 
Tippetts Abbett Engineering Co. New Three methods of financing the work 
York firm which made the studies, would were advanced. First, by private capital 


Below—Pier 9 of the Baltimore & Ohio Railroad terminal at Locust Point, 

where $250,000 has been spent for widening the apron to facilitate shipside 

loading of heavy commodities such as pipe and steel. Empire Construction Co., 
Baltimore, was the contractor. 


second, by private interests with assist- 
ince of public funds and third, acquisi- 
tion of present facilities and improve- 
ment by public funds with subsequent 
operation as a public enterprise 

Since most of Baltimore’s port facilities 
ire privately owned or operated, the en- 
gineering firm holds that the owners wil! 
finance the improvements, only if they 
were “convinced that they would be di- 
rectly benefited” by them, continuing 
“there is evidence that the pier owners 
are not now convinced that the ad- 
vantages of undertaking the proposed 
mprovements at present justify the 
expenditures recommended.” 

Three trunkline railroads serve Balti- 
more. These are the Baltimore & Ohio 
whose operations are concentrated in its 
huge Locust Point terminal, but extend 
to an opposite shore where warehouses 

located, and to the Curtis Bay area 

large coal pier already operating 

and a $5,000,000 ore pier being placed un- 

der construction; the Pennsylvania Rail- 

road which operates mostly in the Canton 

irea and the Western Maryland, at Port 
Covington 

The Canton Railroad, a terminal line 
on the east bank of the Patapsco River 
where also are the Pennsylvania Railroad 
piers, would share in the proposed im- 
provements A large marginal wharf 
would replace existing finger piers on one 
side of the head of the upper harbor. The 
municipality already is proceeding to 
improve an are adjacent to this pro- 
posed project 


Most « mproven t are 1imed 
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increasing the tonnage of general 


Baltimore 
used this 
constructed at a time when fre 
handled manually, these 
row and lack extensive pierside storage 
Only four of the entire number 


t 


cargo at 


Twenty-two piers 
2 
3 


purpose. Being 
ight 
piers are 


are now for 
was 


nar 


says the 


report, closely approach modern stand 


ards 
3ulk 
idequate 
with the possible exception of those 
within the next 


held to 


needs of the 


cargo facilities were 


for foreseeable 
port 
for handling ore which 
few years will flow from large Southern 
American deposits through Baltimore on 
the to Pittsburgh. Four such 
exist, with a capacity of 4,000 
hour. The Baltimore and Ohio has award- 
ed contracts for a huge new pier for this 
Officials of the Western Mary- 
their plans for a 


way piers 


tons an 


purpose 
land have 
similar 


indicated 
project 
Grain coal 
are adequate for 
All are owned by the trunk-line railroads 
The three rein- 
forced 
ern handling 
Their total storage 
800 bushels, or 334,000 tons 
is 15,000 tons an 


facilities at Baltimore 


requirements 


and 
normal 
grain elevators are of 
construction 
loading 


capacity is 


with mod- 
equipment 
12,123,- 
Total load- 
hour, The 


a total loading 


concrete 


ind 


ing capacity 
three coal terminals have 
capacity of 6,500 tons hourly 

report, the 
that 
pier, it 


Prior to issuance of the 
Baltimore and Ohio revealed 
dition to the $5,000,000 ore 
spent $1,005,000 for 
erties at Baltimore 
$243,000 extension of 
Point marine terminals 
The Pennsylvania is 
Canton merchandise pier at a large cost 
Westerr Maryland has spent approxi- 
mately $1,000,000 for improving its Port 


in ad- 
had 
improving its prop- 
One project was a 
pier at its Locust 


extending its 


Covington terminal 

New facilities proposed under the first 
two stages of the master plan with their 
estimated preliminary cost of $49,000,000 
would add approximately 3,200,000 tons 
of general cargo handling capacity a year 
to the 4,000,000 tons estimated as the 
present annual general cargo capacity of 
the port. The $79,740,000 expenditure for 
the third stage 
the port’s facilities to the best advantage 
truck ship 


is aimed at modernizing 


for coordinated rail and 
services 

Recommendations for Stage 1 
master plan follow 

Canton Terminal Railroad, Lower 
Erection of a 190,000-square 
Pier 10, a 
warehouse 
additional 


equipment on 


Can- 
foot 


ton 


transit 30,000-ton 


shed on 
pacity storage pposite 
landward end of this pier 
chanical « handling 
Pier 3 
and other similar 
mated to cost $8,070,000: 

Pennsylvania Railroad 
per Canton: Erection of a 
pacity storage 
land end of 
$2,000,000 

Baltimore and Ohio Railroad Terminal, 
Locust Point: Access road improvements, 
new truck loading platforms and exten- 
sions, parking spaces and pierhead doors 
estimated cost $494,000; 

McComas Street Piers, Port Covington 


irgo 


and construction of access roads 


improvements, all esti- 


Terminal, Up- 
15,000-ton ca- 
warehouse opposite th 
Pier 1, 


estimated cost 
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Above—Baltimore’s upper harbor, showing a $6,300,000 marginal wharf recom- 


mended to replace existing finger type piers. Below—New 


25,800,000 marine 


terminal proposed at Point Breeze 























Below—Proposed $21,141,000 McComas Street marine terminal. Western Mary 
Jand Railway has spent $1,000,000 for improvements nearby. Baltimore Con- 
tractors, Inc., of Baltimore, were the contractors 








STAGE 3 
RIVER 


TEmmiwaL TO OE wet auc 
£D iW STAGE 5 OF wasTER 
Pian 


wore 








ware- 
widen 


Erection of 12,000-ton 
house at junction of Key Highway 
doors of sheds, improving loading plat- 
form at Pier 7, widen roadways. remove 
five hydrants, $1,736,000; 

Pratt 


capacity 


Municipal Piers Street, Upper 


wharf to 
piers 1 


3asin: Construct a marginal 


replace most of the existing 
through 6, of the finger type, along Pratt 
Street; estimated cost, $6,300,000; 

Under Stage 2 of the master plan, as 


(Continued on page 52) 
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High Rubber Products Sales 
Predicted In 1950 


belting 


rubber 


volume achieved by 
more ur loubie 


rt was $1 nx 


the industry 
iny prewar 
0) below t 
$560,000,000 set 
Mr. Spoer! t t iis st 
dollar volume 
rhe level off of 
The hesitancy on the 
ume industries toward 
Completion of i lation 
Strikes in 
>. Currency 
brought 
bookings 
Major 
he said, wi 
ber-to-metal 
tion and we 


he or sles volume of 


irp drop 
business 
part of 
forw 


which 
foreign 


abroa 


about a drop 


areas of expansion ndustry 
rub 


bra 


pump ur 

new plastics 

supplement rather 
In many ises 


broadentr 
t ) 


ter « é 


maintenance costs 


“International Power For 
Profitable Pipelaying™ 


Pipeline construction w t 
Internationa 


‘hicago 
International 


uundup o 


offers an interesting 1 
action shots from spreads 
country with owner and operator 

performance reports included in many of the 
photo captions. Diesel and gasoline 

ind wheel models are shown in 

aving operations. Br 

usive International ¢ 

perating fe 
‘learing to clean up 


Oil Circuit Breakers 


thro 


atures 


mounted 
reclosing 
eauipment 


ibinet mo 
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international TD-9 Ratings 


International TD-9 Diesel Tractor 


for the 
or, re 
the “9 


nounced 


more horsey 


fiywheel 
ind 


operates 
ompressor. With 
where 160 cfm 
llable a heavier 


compressor 
> class sinker 


t PR 
tled 


Compressor 


T16, ent 


s product 


if 


Magic Grip Sheave Line Extended 
By Allis-Chalmers 


I 
ed recesses 


rom the 


bushing is the 
mounting unit 


Justed capscrews 
shaft by 
released 

ng the capscrews 
ACcKSCTeWwSs 


easiiy 
and 


New Tilt Type Trailer 


type railer with 
form for greater overhead cles een 
announced by Martin Machine Kewanee 
I manufacturers of the ‘‘Carryhaul" trailer 
line for the heavy construction industry 
The new Martin Model 333 “‘Carryhaul”’ is 
built 16” from ground to platform, offering 
‘onsiderably greater clearance for low via 
ducts, etc This 1 is an extremely low- 


A new tilt low le 


model 
slung version of the popular Model 222 Tilt 
ing Platform Trailer which has a higher plat- 
form height 
The features of these trailers are low cen 
of gravity, which improves the safety 
ctor hi esser angie of incline, which 
permits loading and unloading of 
crawler equipment, non-self-propelied 
machinery, and rollers 


New Parsons Bulletin Describes 
Model 250 Trenchliner 


Iowa 
| 


catalog 


Newton 
new 
nprovements and ¢ 


Mode A) rencl 
re 


ri 1 


zy many 
sY 


machine in les 
mtrolied discharge of 
onomical in opera 
hiiner is particu 
trenching assign 
ties, municipal) 
sh production 
Trenchliner 
ne on highway, airport 
vork and oilfield pipe 


indle 


8 model 


) digging feeds 
Poked 


0 3%2 cubic 


will dig 6 to 42 

» feet deep. The 

forward traction 
and it also has 3 
onveyor belt speeds 


reverse 


Parsons Model 250 Trenchliner 
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U. S. Steel Report 


During the year 1949. U. S. Steel Corp 
expended $179,100,000 for additions to and 
replacements of its facilities, or $59,400,000 
more than its total wear and exhaustion for 
the year, Irving Olds, Chairman of the 
Board of Directors says, adding that “‘in the 
postwar period, U. 5. Steel has expended 
$875,100,000 for facilities. At December 31! 
1949, $167,600,000 was the estimated amount 
required to complete authorized replace- 
ments and additions 

J. S. Steei’s rated annual capacity at 
January 1, 1950, for the production of steel 
ingots and castings was 32.0 million tons 

S. Steel's capacity is 32.2 per cent, or less 
than one-third, of the total ingot capacity of 
the nation, its competitors having slightly 
more than two-thirds of such total, The per- 
centage of capacity owned by U. S. Steel in 
relatéon to the total capacity of the nation 
has showm a downward trend since the 
earliest years of the Corporation's existence 
In 1902, U. S. Steel possessed 44.2 per cent 

country’s steel capacity and produced 
per cent of all the steel made that year 
in the United States 

Although its relative size in the steel in- 
dustry has grown smaller with the passage 
of tim UL. S. Steel has expanded its ingot 
capacity threefold since its first year of op 
eration, from about 11 million to 32 million 
tons. During 1949 more than 700,000 tons of 
additional ingot capacity became available 
through the completion of new and improved 
steel making facilities 


. 
Hermann Succeeds Knight 
+ 
As Executive Secretary 
gnation of Frank G. Knight, executive 
Associated Equipment Distr 
go, and the appointment of P 
Rermann as his successor was announce 
last month by C. F. Halladay, of Sioux Falls 
1950 president of the national association of 
construction machinery distributors and 
manufacturers 
il-known throughout the construction 
became executive sec 
national he 
ishington, D. C, to 
responsible for con 
he Association from 
porting to the pre 


I 
members w 


Saaneas 
become execut 
Bemiss Equipment 
until April 1 will remain with 
1 consulting capacity 
Succeeding him as executive secretary 
Hermann has been close lentified 
of A.E.D.’'s t 
executive 
1dministrative 
las served 
iclal monthly 
tion Equipment News 
\ N 


enver Co 


as compared W 


New modern 1 l equipment 
installed at LaGrange it foundry 
late in 1949 wh 
tial cost savings in the f r "t balance 
of the fixed asset additions consisted largely 
n me tanig jee and’ fixtures at 
Denver, Colo. plants 
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neers designed the 625 Scraper t« 
ximum working time in ali types 
under adverse weather condi 
inch ball in socket 
wear) is provided in the fifth 
maintain the strength required at 
and to give the flexibility needed 
tra wide heavy duty pusher plate was 
© accommodate the are of a dozer 
The pusher piate, incorporating a tow 
anced far ough beyond the tires 
tires would not be damaged by 
tractor. To provide maximum 
) i options are offered Op 
on 1, Front 2 : Rear 24:00 x 2 
Option 2, Front 24 Rear 24:00 x 29 
Option 3, Front 24 29. Rear 24.00 x 33 
These tire options will accommodate 
practical all types of digging conditions 
where scraper flotation becomes a problem 
For traversing rough terrain a high ground 
clearance was designed into the Model 625 
Greater stability is assured through proper 
design of wheels, axles and maintaining a 
low center of gravity 
Marion Power Shovel of Marion 
ces a new one cubic yard mact J ‘ 
pe 43-M Caterpillar Makes Changes 
various front-end combinations 

serves as a shove Appointment of Frank S. Foster, assistant 
an iriver. T nev ] sales manager Eastern division of Cater 
pillar Tractor Co.. Peoria, lll., to assistant 
n construction, industrial sales manager Western division, is an 
ad work drainage nounced by H. H. Howard, director of sales 
uarrying, and al and metal m Mr. Foster is replacing Truman E. Sage 
Marion mat I : h is resigning from Caterpillar Tractor 
to join the Caterpillar distributor for 
nder its own power an laska Northern Commercial Co Seattle 
arry-ali for quick movement from one } oO Gordon Fowler district ‘presentative 

another in the San Joaquin Valle * 

moted to assistant sales 


rane backhoe 
is:designed for a wid 


and portabi 


end changeovers 
an = easily 


new western assistant saies Manager 
I ' and at 


1Zes in Mak k 
ing the versity 


A single boom < 
backhoe work t a goosenec sconsin ! 1 majored econom 
boom option available owners whi I ost a hief of the racklay 
prefer it for backhoe servic Ing boon Washington, D 
vith butt-jointed sections " for drag 
ine, clamshell, crane or iriver service 
Other 43-M features ide 
Simply-designed and easily cessible ma lepartment of 
hinery (there are only two } vontal shafts March 1945 as a consultant, became manager 
on the entire machinery de ( { sales service division |} July the same 
friction points equipped wit? vear. In May. 1947, Mr ‘Tr was appointed 
bearings: shafts made of al district representative in the Eastern sales 
treated. mac *hine-cut fivision, and in July, 1948 was promoted 
cast steel Oo assistant eastern sales manager 
ir control system indepen ten Fowler is a native f t-bama and 
overrunning clutc ated with a BA rree from Ala 
ratchet is standard eq lytechnic Institute | 1 3 Having 
mits fast, safe control of the boor ove had both background and training in agr 
slow speed compressor ca f R ture, he joined » Alabama Agricultura 
grouped at points of « Extension S . 2 1e next several years 
County Farm Agent 
Leader and tate 
New Open Bowl Scrap r tp ro ’ F arm Labor He 
’ i i t RA1ECR raines 


Eastern 


Machinery 


owler was transferred 
sion as district representa 


si casts Operations in 1949 


ell M. Upson, Chairman of the Board 

¥ \ i McMenimen, President, re 
por t ? mn te Pile Co., New 

rf t n v onstruction 


Gar Wood Model 625 Scraper 


Annual Report Made by 
ebpenitnd done Glass 


sales effort 


proportions ibles the n the increase 0 
vad easily with a live boiling nceome was the virtually com 
ease of loading assures fu ) v ] 70,000,000 post-war capital expend! 
tractive effort. In rock or ram which permitted greater pro 
ting edge extension or frost . and increased manufacturing effi 
us optional equipment ciency in the firm's various divisions ac 
After analyzing § cording to the officers 
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Lquipment and Material Makers News 


Two Appointments Made 


Two appointments in 


ment of Universal Atl 
York, were announced 
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gradu 

Roll 


Shipbullding 
News, Va 
maintenance 
safety and per 


he has held un 


“Horton Floating Roofs" 
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vhich contains 
f evaporation 
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s discussed 
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constr 


Ceriffeth 


tment 


in the Uni 
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reatment, the booklet « porti Armco Steel Report 
tiona regional, and city construction 
vhich allow pressure-creosoted wood founda ‘ St Corp., Middletown, Ohio, re 
tion piles for permanent construction porte ‘t earnings in 1949 after taxes of 
rypical examples of the use of these plies l 2 in its annual report to share 
major construction projects have been de hol« This equals $7.68 per common share 
cribed and pictured in the bookiet. Included f owance for Bog py dividends. Net 
mong these projects are New York City’s le 1949 were $341,350, 147 
: d Airport; the Cincinnati Union Ter In 1! net earnings were $32,030,712 on 
the Port Albany, N. Y., grain ele > $382,563,811 or $8.00 per common 
and New York City’s East River preferred dividends 
: RR Ae .] — results of the years 1948 and 
sg Py »-erecsoted foundation assets, and liabilities accounts 
of commercial and é reig subsidiari except Canadian 
+ nt from 1949 figures due to un 
apartment foreign exchange 
arenhouses 
na ind j q { ‘ ( ing te strike, Armco plants hav 
sirports, and bridge and per cent of the Company s con 
varations i 1 ingot capacity continued to work 
loss of earnings due to the steel 
Koehring Booster Clutch Reduces about $4,500,000, officials esti 
i | he Company operated at an average 
Operating Effort ’ per cent capacity during 1949 


duced 3,131,020 tons of ingots 


vidends paid in 1949 on preferred 
common stock totaled $10,667, 78: 
| kinds paid or accrued were 
in 1949 
ayrolis for 1949 were $96,404,964 
term debt was reduced $3,740 
At the year end, long term debt 
ess current portion was 364,290, 1 
After the imination of net caren assets 
reign subsidiaries other than Canadian 
onsolidated accounts working capital 
creased $5,035,732 to a total of $107 
7 at the end of 
s total >t the end of 1949 
$314, 745,021 A end of 1948 total 
were $316,203, 962 
expenditures for improvements and 
xSS 


ons to facilities were $22,032,8 


Regonpe Road Equipment 


f one hundred and ten years’ ex 
‘in the construction and engineering 
ks up the management of Sioux 
juipment, Inc who are now indus 

ributors for Series 71 General Motors 
engines in South Dakota 

and C. L. Vader 
company, have eac 
in the construction 

) Posey, sales man 
service manager, have 
the engineering 


20 years 


iods o 


founded 
< 140 fee 
I A complete 
1aintained in its 
th ample space 
personne to handle 


omplete overhauls 


volumetric 


Nontehinen pac 


Assistant Sales M 
Libbey-Owens-Ford Reports ssistant Sales Manager 


Record 1949 Net and Sales 


le ah. t. 
production 
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Noel Joins Tractomotive Stevenson Appointed General improved Jaeger "Payloaders" 
Sales Manager Lighter in Weight 


Appointment of R. S. Stevens« 
sales manager of the Allis-Ch 
division has been announced 
erts, executive vice-president 
pans Mr. Stevenson succeeds 


V. M, Dobeus, president of T motive 
orp., Deerfield, Il., announces that Marsha 
Noel has joined the company as vice-pres 
and treasurer. Mr is well known 
in the construction > field, having 
spent more than 21 | the Tractor 
Division of Allis-Chalme to becom 
ng associated with ctomotive Corpora 
tion. Mr Noel was “president of Allis sons and whose resignation, the company an 
Chalmers Manufactur Co., and general ™ounced. was accepted with regret 
Mr. Stevenson has been asso 


Sales Manager of the tri r division 


oel who recently resigned for persona! rea 


Allis-Chalmers since 1933 when h 
Kansas City branch as a salesm: 
later he became assistant manager f 
Scientific Production Facilities company’s branch at Omaha, Neb. In 
was transferred to the Milwaukee home office 
A new complete line of pre-shrinking and as assistant southwest rritory manager 
central mixing equipment is now made avail and later that year was appointe: 
able to the concrete industry through a new of the northwest territory. whi 
organization, SuPremix, Inc of Adrian the northwestern states and 
Mich. Featured in the SuPremix line is a In 1941 Stevenson was 
new type of central mixing plant. The steel territory manager 
structure, mixer and all necessary controls tion until the fall of rh ) 
are engineered for quick, economical ere assistant general Jaeger “Payloader 
tion, efficient operation and low cost produc During the pi 
tion Stevenson's work 
This equipment is so designed that it will touch with the company 
handle the two principal trends itn the pro and its industrial and 
duction and handling of ready mixed cor His field experience ire the advantages offered in 
rete understanding of equ : Payioader’ model truck mixers 
a) Transit mixer operators who are now eral knowledge of the entire t 7 ductions ranging from 600 pounds i 
pre-shrinking their concrete to get better His constant contacts wi 1 yard model to 1600 pounds in the ! 
quality concrete and gain » 50 per cent tomers in the farm machiner rd ( size have been effected by design 
greater payload per trip tion equipment fields ments, to comply with strict load 
‘b) Many operators are delivering air en of their problems and wl » arrying larger payloads 
trained concrete in non-agitating equipment eir equipment requirement inches in frame length 
and load 
t . t acilitate mounting on s! 
. Caterpillar Promotes Five kts and the inost adventane 
New Power Feed Mountings =P nyphioniglae fy) 
omotio f five C: ni ete ° . f ' ial 
Independent Pneumatic Tool Co Aurora men to key positions it new arthmov Faster end loading of dry materials 
Iil., manufacturers of Thor portable power ng equipment plant under construction ; d by 4 new 4 ae ame while 
tools, announces the release of three new Joliet, Ill, is announced by T. R. Farle : 7 Penn ge yee nl - 
power feed mountin f Thor drifter vice president and gene r ~mixed or shrink 
] Joliet project 
new units ill designed for Hubert D. Boges, super 
Model &2 2 Steel Fabrication Factory | 
manager 
nsurance n 


Lighter weight, lower price, shorter iengt! 


faster operation and reduced cost upkee} 


Thor <-opening 
drills, and are equipped wi 
automatically doubling tt 
Largest size i y lations irtme i ape 
RF-96—th t s al extension become personne! ! . df fas 
power feed Robert A. Morgan 1 . gee 


of 96 inches——4 means 
! cone Ar \ fice Methods and Proce 


and 48 by means he slid 
minum shell provides the desirable } ing department at Peorta 


size mounting ‘sponsibilities of ef the 


weight on the large i ‘ } 
Model RF-48 and RF-60, also equipped with viet plant / Y % distribut 


the sliding cone, provide feeds « is chuller, assist t p hasing agent 
inches, with nominal feed providing f tt “ has been sé 
extension and the si t the Joliet 
All three models pov 5 n Wiesemann. schedulir q 1 1Ag re an 
motor which provi per: 1 the Production division ! rufactu ws . 
+ diameter 
yartment, w be pr 


Ta ollet 


asin 


convenientiy lot 
properly positioned 
Sive features of the ! ) pov . 
» t fi ears 


Button Bottom Piles 
Western Foundation Corp., New 


ports that frictional capa d 
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the may ue beari — beeen ab 6 teeth ete ~~ Motor Submerged 20 Months 
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Southern Construction Projects 


TENNESSEE 


BARTLETT. Sheib 0 Board « iu - 
ation Mernphis t « r t ; si ke “: ONEIDA 
son Construction ¢ ; e., $194 > a. Rete 
: Memphis for evn jur it J ’ 
Blackwe Schoo 

CHATTANOOGA I suer Surs ement on 33 
ply jet contract to ehrey SAVANNAH 
‘0 ' bu ommission plar 

CHATTANOOGA yhound } Lines ; pial 
received jow bid fron ‘ r TUL AHOM 
tracting Co 47 | l i lanoma WD 
terminal, Market St 

CHATTANOOGA Board Educat t aathe 
ontract to L. A. War , ntra > ‘ 
$89,000 for addition and t . r fton TEXAS 
High School , 

FRANKLIN Po well & Hend orps of Engineers 
Nashville, Engrs, | ) 0 d to BauerSmith Dred 
will soon call for b 
tration plant 
$300,000 sewage « 
sewer system 

GALLATIN Tennessee 
Berry Field, Nashville, wi 
for Guard Armory, $50,000 

GATLINBURG Bureau 
received iow bid from Sumr 

Elizabethten, $ 
Great Smoky Nationa 
Hanker & Heyer 
Memphis, Archts., le itra ; : . 
Forcum James © Dyersburg oO on snip -nanne 
bank. dieeaas 4 ™ ABILENE—<Albert McAlister & 

LOWLANDS-—Stauffer Cher Co. p LER gh gen kenge ce ie 
$1.000.000 plant for preduction of rbor onstruct housing projec 
sul yhide ssc pais : ALICE Immanuel 

MEMPHIS City sold $1,400,000 bon , ontract to J. W. 4 rawfo 
to Bankers Trust Co wers 601 N. Aransas st S16 

MEMPHIS—City so 1,000 bor , AMARILLO—\\ 
to Bankers Trust Co., for scho« mprov struct housing pro} 
ments ARANSAS PASS 

MEMPHIS._City sold folk ng . 

ag » headed by Banker 
issue for parks 
ibrary commission and $500,000 bond 
for fire and police department 

MEMPHIS~——Goildsr 
Main St received lo 
Maury Construct ( 
$100,000, for insta 


MEMPHIS 


A 


nan 


id 
for 


mo 


MEMPHIS 
Meers Constructi 
$55. 480 for fire station No. 6 

MEMPHIS LaB Bapt et t 
ont t to { t; ri ns ‘ é y ’ 
$11 961 for educatior 7) Jefferson 

MEMPHIS—Memphis nn P 
Division let contract 
o 219.000 fo oO , 

MEMPHIS—Board of Edu —e P 
tract to Consolids itr or , «Thon % 

st., for Parker 


Lampasas 
1 nd Pag 


Nueces —S 


I ‘ i. 
Upshur —S-58 
ms ln 

NASHVILLE Galveston — 686-1-8 

plans Nation yuard \ re ‘ err t! » P. € 
ield; Feder " ’ $14 Titus 
NASHVILLE State I Ix t ’ ave Met 

w bids for wing nks in $104.36 
Pee 
oO 


: os 
i B 
Gens 
Ratliff, Re 
Liano 
Sane FP 


Crane 
MI 


NASHVILLE Van Zandt 
announced tentat! 4 rawf 
Hedman, Chattanooga, Consit Engrs las ( 
new tunnel thr , ride , keow Const tion 
250.000 I 

NASHVILL? 


~elived low ids for proj ‘ rf 


r Sor 
J armer and Bailey—S-474 
2. oo fs 
ANS ’ > ‘ 
14 
Rockwall—Pr 
rnest Loy 
T 666 
Ellis and Navarro.—Pr 
919 12-6-26, Hw 
Buckner & Sons, } 
Hunt— Pre S-12 


Archer — Pr 
ta | 
Nueces 


Red River 


OAK RIDGE 


elve 


Continued on pace 


44 








SEE YOUR 


BLAW-KNOX 


DEALER 


ACME IRON WORKS 


Sen Antonio 6, Texas 
ARKANSAS EQUIPMENT 
« INC. 
Little Rock, Ark. 


BRANDEIS MACHINERY & 
SUPPLY CO. 
Louisville 8, Ky. 


CAROLINA TRACTOR & 
EQUIP. CO. 
Selisbury, North Caroline 


W. C. CAYE & COMPANY 
Atlanta 2, Georgie 


CONLEY-LOTT-NICHOLS 
MACHINERY CO. 
Dalles and Lubbock, Texes 


CONSTRUCTION 


EQUIPMENT CO. 
Birmingham 1, Ale. 


DALRYMPLE EQUIPMENT 


co. 
Amory, Mississippi 


MATT A. DOETSCH 


MACHINERY CO. 
Washington, BD. C. 


FLORIDA EQUIPMENT 
COMPANY 
Jacksonville, Miami ond 
Tampe, Fia. 


JEFF HUNT MACHINERY 


COMPANY 
Columbia, S$. C. 


LELAND EQUIPMENT CO. 
Tulsa 1 and Oklahoma City, 
Oklahoma 


H. H. MEYER CO., INC. 
Baltimore 3, Md. 


RISH EQUIPMENT CO. 
Bluefield, Charleston and 
5 Clarksburg, w. Va. and 





CT] . 
Cincinnati, Ohio 


ROAD BUILDERS 
EQUIPMENT COMPANY 
Memphis 2, Tenn. 


SOUTHERN STATES 
EQUIPMENT CO. 
New Orieons 11, La. 


WILSON-WEESNER- 
WILKINSON CO. 


Knoxville and Nashvilie, Tenn. 
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with BLAW-KNOX 
Steel Curb and Gutter Forms! 


HERE'S the fastest, most economical method of forming concrete curb, 
curb and gutter, integral curb or sidewalks you ever saw! One set of 
Blaw-Knox Steel Forms handles every job from simple straight work 
to curved shapes, without the expensive labor and materials that cut 


profits. Easy to set and strip, they finish the job on schedule and well 
within your estimate. You can use them repeatedly in combinations to 
fit every requirement. Maintenance is practically non-existent. Start 
your set of Blaw-Knox Steel Forms now—expand it later to meet 


future needs. 


Aisen 


WRITE FOR BULLETIN 2259 for complete information 
—28 pages of detailed illustrations show form set-ups 
for every type of work with complete instructions on 
how to use them. You'll find your job illustrated—you'll 
see how to make more money on every job. 


THERE’S A BLAW-KNOX “COMPLETE PACKAGE” 
FOR EVERY CONSTRUCTION NEED 


THE Blaw-Knox “Complete Package"’ contains every- 
thing you need for low cost construction—Road Forms, Central Mixing 
Plants, Subgraders, Paving Spreaders, Finishing Machines, and a com- 
plete Ready-Mix Plant including Trukmixer Loading Plants and the Hi- 
Boy Trukmixer with the revolutionary Revolving Hopper. Ask for de- 
tailed information. 


BLAW-KNOX DIVISION poms 


Farmers Bank Bidg., Pittsburgh 22, Pa. * 
Chicago * NewYork + Philadelphia «+« Washington i api 


paper: 6 
Panes hots 


WilietSmiAileae dnp aetae a inier 


Pac 


Birmingham «+ 


_— Sa 


‘ 
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Southern Construction Projects 


TEXAS 


(Centinued from page 44 
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Hardeman 
1), Hwy. FM 
Braden, Barker 


b 


eMillin-Burkett ¢ onstruc 
Texarkana, $15 ; 
Dimmit —Pro} 
. & 849 mi 


Borden Pro} 
SOO mi Kerr 
Lubbock, $65,981 
AUSTIN~-State Highway Department 
eontract for project in following county 
Tom Green—-Pro}j 7-21, hv Us 7 $1 


FM 
1206 
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ner 


he iY MONT 


BEL TON. " 


BIG “SPRING 
Scho vistr 
n t audit 
BIRD\ yi 1 a 


BORGER 
Mi ¢ Hi be 
my AN 


ber 


‘ CARRIZO ‘SP RING s 
» | | 


CASTROVILEE 
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ppt MOST 
COMPLET 


bulidings 
KERRVILLE 
ind McDonald 
$219,817 for sewer P 
Brownwood, on sewage plant improvements 
$112,669 
KEBRVILLE—City received low bid from 
H. B. Zachry Co., P. O. Box 2570, San An 
tonio, $334,686 for extensions to sewer line 
and sewage plant improvements MODEL 40M 
KINGSVILLE—Texas College of Arts & In- 4 INCH PUMP 
dustries let contract to Hill and Combs, 321 
Melrose Place, San Antonio, $455,190 for ; 
ministration and library building 
LIBERTY—Liberty County Yettie Kersting 
Memorial Hospital received low bid from 
Martin B. Semands, P. O, Box 802, Conroe 
$203,842 for one-story Hospital 
LONGVIEW—-Southwestern Gas & Electric 
Co. plans expansion program, $10,100,000 
1A RAINE Loraine Independent Schoo! 
District plans school; $160,000 bond issue 
voted 
LUBBOCK City received low bid from 
Byron Jackson, Los Angeles, California 
$401,015 for water pumps 
LUBBOCK-—City let contract to Warren & 
Purtell, Inc., $138,000 for street improve 
ments; GWO No. 525-N, and oe re & Middle 
ton, $148,927, for GWO No. 525-5 
LUBBOCK—City let contract "to Alliger & 
Sears, 5646 Navigation St.. $301,930, for t urbo 
generator for power plant 
LUBBOCK Texas Technological College 
let contract to R. F. Ball Construction Co 
3200, W Dallas Houston, $2,159,941 for 
science building. music hall. addition to home 
economics building, engineering bullding and 
1dditions and alterations to old buildings 
LYFORD Lyford Gin Association plans 
new grain elev i adjoining present 
grain T 
MceCAMEY 7 approved $300,000 Lond 
gH ely hg FS Come to us with your pumping problems. 
r i h 1 . . 
contract to Houston Hill, 307 S. Marienfield We can furnish you with any size of self- 
St 134,000 ir 1 
: NORDHEIM. ordheim Independent } . priming centrifugal pump ranging in capacity 
School t 1 


f 
School District plans gymnasium and add fz A from %4 inch, 1000 GPH to the big 10 inch, 
NORTH CAMP HOOD Engineer pumping 240,000 GPH. 
‘Sor ay ere 


Gorman-Rupp Pumps are guaranteed in 
plain language by us and our distributors. 
Write us about your pumping problems—ask 

“GWAMANAPLES - Poe ym i peat for a copy of our guarantee, 
PASADENA Patrick & : ’ 
eet Pe mit pan Chamivat CO ? ! New Contractors’ Pump Bulletin 8-CP-11 


furnished on re quest, 


A complete line of Engine Powered and Electric 
Motor Driven, Self-Priming and Non Self-Priming 
venu Centrifugal Pump Contractors’ Pumps Mir 
PORT ARTHUR- Jeffers: inty, Con ing Pumps Industrial Pumps Trash-Type 
nissioner’s Court. let contract to R. W. M Pumps — Petroleum Pumps — Irrigation Pumps. 

nney cog dot 1 Yr Y * y 

n J 1 County 197 R : GORMAN-RUPP DISTRIBUTORS 

ROAD MATERIAL AND EQUIP. CO., INC STATE MACHINERY & SUPPLY CO 
Jackson, Mississippi West Columbia, S$. C 
LITTLE ROCK ROAD MACHINERY CO WILSON-WEESNER-WILKINSON CO 
Little Rock, Ark Nashville & Knoxville, Tennessee 
FLORIDA EQUIPMENT COMPANY RISH EQUIPMENT COMPANY 
Jacksonville, Miami and Tampa, Fia Charteoten, re and ogg ‘% Ve., 
W. C. CAYE & CO., Atlonta, Ge pm ig = » Va., end Clesle- 
BRANDEIS MACHINERY & SUPPLY CO H. B. OWSLEY & SON 
Louisville, Ky. and Evansville, ind Cherlotte and Raleigh, N. C 
SOUTHERN STATES EQUIPMENT CO D. C. ELPHINSTONE, INC 
New Orleans, La Baltimore, Md. and Washington, 0. C 
n I " DALRYMPLE EQUIPMENT COMPANY TAG EQUIP. CO., Chattancogs, Tenn 
I plar hoo dite rY r ‘ Amory, Mississippi INGERSOLL CORP., Shreveport, La 
rooms ( ) oted 
ROBY | 


plans ren 
y 





ree THE Ci GORMAN-RUPP COMPANY 


vans & 1 
cata Pumps MARBWEKISL DO; ONTO 
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Whether it's swamp mud, hard rocky ground or rough hilly terrain, 
CLEVELANDS give you that extra power to cut right through and 
keep your crews on schedule. CLEVELANDS sturdy all-welded 
design and unit-type construction mean high production under 
the most punishing field conditions, with less down-time, lower 
operating and maintenance cost. These full-crawler easy-handling 
wheel-type machines offer new profits on your trenching jobs — 
drainage, irrigation, sewers, pipe and power lines and services 
and building foundations. See your local distributor today. 


DISTRIBUTED BY 

ALABAMA: Birmingham —Joe Money Machinery Co. FLORIDA: Jacksonville —M. D. 
Moody; Miami — Llewellyn Machinery Corp. GEORGIA: Atlanta — Southern Iron & 
Equipment Co. LOUISIANA: New Orleans — Woodward, Wight & Co., inc. MARYLAND: 
Boltimore — General Supply & Equipment Co., inc. MISSOURI: Kansas City — Victor L. 
Phillips Co.; St. Lovis — 0. B. Avery Co. NORTH CAROLINA: Greensboro — E. F. Craven 
Co. OKLAHOMA: Tulsa & Oklahoma City —Leland Equipment Co. SOUTH CAROLINA: 
West Columbia — State Machinery & Supply Co. TENNESSEE: Knoxville — Power Equip- 
ment Co., Inc; Memphis — Road Builders Equipment Co.; Nashville —industrial Tractor 
& Equipment Co., Inc. TEXAS: Dalles and Houston — Browning-Ferris Machinery Co. 
VIRGINIA: Richmond — Phillips Machinery Co. 


THE CLEVELAND TRENCHER CO. 


20100 ST. CLAIR AVENUE ° CLEVELAND 17, OHIO 





Texas Projects 
(Continued from page 47) 


Be iregard Ave 
SAN ANTONIO Rodfei Sholom Congre 
ceived low bid from Emmett T. Jack 
n, 216 Insurance Bidg., $105,000 for 
synagogue 
SAN ANTONIO—San Fernando Cathedrai 
Parish let contract to tor Prasse! Con 
structior Ink P. O. Box 526, $199,807 for 
gymnasiun 
SAN ANTONIO ‘ity received low bid 
truction Co Edinburg 
Sewer Main, Section 


SAN ANTONIO City has CAA grant of 
$150,000 for improvements, Municipal Airport 
includes new administration build 


ing 
SMITHVILLE—Smithville Hospital Board 
plans $200,000 Memorial Hospital 
SNYDER—Snyder Independent School Dis 
trict let contract to Von Frellick, Ine., P. O 
Box 209, San Angelo, $376,600 for elementary 
schoo! and site improvements and alterations 
and additions to existing high school 
STARR AND ZAPATA COUNTIES—- Inter 
national Boundary & Water Commiss Ss 
and Mexico, c/o L. M. Lawson, El Paso, wil! 
have plans completed soon for further de 
velopment of Faicon Dam and Vitage Pro}- 
ect, part of project known as Rio Grande In 
ternational Dams: $46,065,000 
STEPHENVILLE—A & M College. College 
Station, plans John Tarleton Agricultural 
Collece, $315,000 
SULPHUR SPRINGS—Sulphur Springs In 
dependent School District received low bid 
from W. W. Walton, Tyler, $109,540 for al 
terations and additions to schools 
UVALDE—Uvalde Independent School Dis 
trict plans school building program; $350 
00 bond issue voted 
WACO—Midway Independent Schoo] Dis 
plans school $150,000 bond issue 


Columbus Avenue Baptist Churct 
let contract to C. L. Hendricks & Son, P. O 
Box 956, $525.974, for addition and altera 
tions to church 
waco Citv, Supt. of Waterworks, let 
contract to the following for waterworks Im- 
provements: Brooks and Gardner, 1208 W 
Sth St.. Amarillo. on Contract No. 1, $145,644 
] Botler & Machine Co Waco. Con 


9 


E Mirst Rantist Church let 
eres & Yates. P. O. Box 
Marsha $11 for church 


ssion 
4 for 


system during 


| authorizing projects at 
am Neck Fieet Air De 
r—preparation of site 
combat operating 
iding, shopping estab 
$18,693,000; Norfolk 
lis for turbine en 
combina 
1 admin 


Oceana 
extension of runways 

$20,000 Nation 

Force Base at 


quarters 
Ordnance 


r Buggs Island Dam 
UNTY W. A. Rinehart 
{ if tt et wr 


ALBEMARLE CO 
erry Hill Farm 


N 
ARLINGTON 
ARLINGTON 
ears 19. 51 for s ol Dp I 
ARLINGTON rliington C Schoo 
et ntract to Allen . & Sons 


1¢ St $346.731 for rlington Hume 


ARLINGTON~Bu 
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Here’s the latest 
trend in 
heavy compaction 


iad 


Your Insurance — 


for SAFETY ON THE JOB! 





GOLD MEDAL ° 
Junior Safety Swinging Scaffolds Glant BROS 
' 


Costly accident hazards are ;~ 
eliminated with GOLD MEDAL j ROLL-O0-PACTO R 


Junior Scaffolds . . . and time Fewer Passes e Faster Compaction e Greater Savings 





and labor saved on many light- | @ Modern work schedules call for speed on big yardage 
5 jobs involving compaction demand compacting equip 

duty operations such as stone Winch and stirrup for rent that provides maximum density in the shortest 

Junior Scoffold. Platform | possible time 

: : : check prevents platform =| he new Roll-O-Pactor, a giant size pneumatic roller 
setting and pointing up masonry. from slipping out of s this need perfectly. Four giant tires with oscillating 
ss les give 140° to 560°) more efficient compaction on 

. | } to 24 inch fills than any type of sheepsfoot or tamping 

@ Galvanized steel rope replaces dangerous | ollers. Roll-O-Paetor travels faster .. . up to 15 m.p.h 


asier behind large size crawler or rubber tired trac 


block and falls. No ropes to dangle, tangle tors, delivers YO‘ compaction in as few as two passes! 
or obstruct platform. | Roll-O-Pactor gives you firmer compaction with direct 
weight soil consolidation on all types of soils, includin 
sand, gravel and clay. The Bros Roll-O-Pactor Biaseereeoe 4 


@ Mechanism assures positive locking at all | ipproved and purchased by the U. 8. Army Corps of 


times. 
AIRPORTS e@ RIGHT OF WAYS 


& Working parts and safety features exposed | SUPER HIGHWAYS e HEAVY DAM WORK 
for inspection and servicing. 


‘a: REResieea mace nt ee caanigrantais eal Ga dose 





@ No time lost tying or untying dangerous 
hitches; uncoiling ropes. 


sctor has a loaded compaction 

w fs or} (1) Ibe. per wheel erie h 

Gold Medal Scaffolds work for thousands of ; n or 5,000 Iba. per wheel. Model 450 has 

builders. See how they can work for you. aatied weight of 50 tons, or 25,000 The. per 

ww empty, or 6,000 Ibs. per 

r engineering data and find out how 
7 tu 


} wh ! 
WRITE FOR FREE BULLETIN J-6 wing iow aelig > yer tlone with lew passe, lees 


t and less expense 





A Complete Nation-Wide Scaffolding Service based 
on seventy years experience in designing, making and 
supplying off-the-ground safety equipment for the building World's Largest Manufacturer 
trades assures you: of Rubber Tired Rollers 


WHAT you neco WHERE you neco it WHEN you neeo it 


Greater Safety...Efficiency...Economy : () " ( 


THE PATENT SCAFFOLDING CO.., Inc — 
WM. BROS BOILER & MANUFACTURING CO. 


38 Haynes St., N. W., Atlanta 3, Ga. 
93 N. E. 20th Street, Miami 37, Flo. . Minneapolis 14, Minnesota 
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Virginia Projects 


(Continued from page 4%) 


ceived iow bid from W. H. Scott, Franklin 
$276,027, for part B, George Washington Me 
morial Parkway 

BERRYVILLE Clarke County Board of 
Supervisors plans consolidated high schoo 
$450,000 

CHARLOTTESVILLE 
Memorial Unitarian 


Thomas Jefferson 
Church, Rugby Ave 
Edgewood Lane received low bid from Ed 
ward Van Laer, Inc., $144,203 for church 

CHARLOTTESVILLE—-City School Board 
& Aibemarie County School Board let con- 
tract to John W. Daniel & Co., Danville, 
$732,850 for Joint Negro High Schoo! 

CHRISTIANSBURG.—City received 
from Carper and Perreyciear, Richmond 
611 for water and sewer lines 

CLIFTON FORGE Central Methodist 
Church received low bid from John C. Senter 
Roanoke. $140,940, for church 


low bid 
S44 


DAHLGREN Navy Department, Public 
Works Office, Washington, D. ¢ let con 
tract to Ferguson Corp., $253,352 for concrete 
test range 

DUBLIN—Pulaski County Board of Educa 
tion, Pulaski, received low bid from Trinkle 
and Dobyns Construction Co., Dublin, for 
elementary school, $66,975 

FAIRFAX—Fairfax County School Board 
plans seeking $2,670,002 for school budget for 
1950-51 

GRAVELLY POINT 
tions Committee approved 
struction 

HENRICO COUNTY Henrico County 
Board of Education, Richmond, received low 
bid from J. Kennon Perrin Co., 5th & Cary 
Sts., Richmond, $83,806 for addition to Tuck 
ahoe School 

LEESBURG Loudoun County 
Supervisors plans expenditures 
for schools during the fiscal 

LYNCHBU RG— Davis. Wick 
ten Co., Inc., Metropolitan 


House Appropria 
$540,000 for con 


ard ¢ 
+? 7 


Be 
$5 


National Bank 





FOR CASTINGS e FABRICATED PARTS 
PIPE e BARS e STRIPS @e TANKS 


Up to 24x3x3 Feet* 


Your parts or products can have the same high- 
quality, hot-dip galvanizing used on our own Dixi- 
steel products. Small, tight spangles 
uniformly-heavy coats of zinc . . 
rust-proof finish that withstands severe bends with- 
out cracking or flaking. 

Write for quotations on this superior service. 


Give full details of materials, including dimensions. 


Atlantic Steel Company 
maxers or (DIXISTEEL) since 1901 


ATLANTA, GEORGIA 


. . smooth, 


. no fins. A tough, 





twee 
Bristow 


Wythe—Sex 
H. R. N 


House 


Madison 
surf.; J. } 


Bidg Washington 
buliding for 
$250,000 
MANASSAS Prince William County 
School Board plans seeking $1,744,000 for 
four school construction projects 
NORFOLK Housing Authority has se- 
lected following Architects for housing pro}- 
© Louis A. Oliver, W. Judson King, Jos- 
eph W. Wells and Paul D. Woodward, all of 
Norfolk and Churchill-Fulmer Associates 
New York, N. Y., for 190-units; Alfred M 
Lublin, Norfolk & Harrison, Ballard and A\I- 
New York, N. Y., for 425 units; Bernard 
spigel, Norfolk, & Churchill-Fulmer As- 
45 units; T. David Fitz-Gibbon 
Harrison, Ballard and Alien for 
400 units, $12,000,000 
NORFOLK Division Engineer, Public 
Bulidings Service, Philadelphia, Pa., let con- 
tract to All-States Decorators, Inc., Chicago 
Iil., $117,212, for interior painting, mechani- 
cal and miscellaneous repairs at U. S. Marine 
Hospital 
NORFOLK Norfolk Southern Railway 
plans 1,000,000 bushel grain elevator at its 
Berkley terminal, $1,000,000 to $1,500,000 and 
general storage warehouse at McGinnis In- 
dustrial Center on Virginia Beach Division 
$750,000 
PORTS MOU TH— Redevelopment and Hous 
ing Authority received Federal loan of $183 
00 for 1065-unit low cost housing project 
PRINCESS ANNE-—Princess Anne County 
plans negro elementary school: $250,000 bond 
issue voted 
RADFORD— Radford College 
bid from Trinkle and Dobyns 
000 for training school 
RED HILL—Rev. Ralph Bellwood 
boys town as memorial to 
$1,000,000 
HMOND-—Department of Highways, re 
1 low bid from McDowall & Wood, Sal 
for widening Boulevard bridge over R. F 
’ Railroad, $164,658 
RICHMON D-Department of Highways 


eived low bids for projects following 


’ D. plans refectory 
Virginia Theological Seminary 


received low 
Dublin, $267 


Halifax 
Patrick 
Henry 


RIC 


re 


unties 
York and Warwick——U. S 
roadway <e. titter Corp 


17, 2.49 mi 
Norfolk 


con 
$195. 


1 RK 
Isle of Wight-—I 
V. H. Seott, Inc 
lleghany-—\ 
iding remaining 
to Iron Gate; C 


4 mi. conc. pavt 


Lexington 


arent 
Fairfax--Rt. 2 
n Annandale 
urban E 
Branchvil 
Prince 


ind ori¢ 


conc. payt 


Rt. 619, 8 
Independen 
l $105,882 


iard-surf 


hard 
Jueen Court 
$38 , 666 

Carroll--Sec tt 0, 7.4 m iar 
4 ey N 


Jac 


i-surf 


sugges Isiand 
ROANOKE 
nst tion Servi 


ntract to Salem Foundry & Machine 


Salem, $93,450 for elevators in Bidges 


River Bridge 
ROANOKE 
Ww 


tains 
cH 


WYTHEVILLE 


6 and 77. Veterans Hospital 
ROANOKE Applachian Electri 

», 611 S. Jefferson St plan h 

ion station on 20-acre site near 

$1,000,000 

Board of Edu 

bid from Neale Construction C¢ 
" r Huff Lane Elementary Sche 
STAUNTON Board of Education 

ract to J. M. Turner & Co., Roanoke 

or dormito classroom building 
Deaf & Blin 
Shenandoah 

wk, let ontract 


nsn 


nia School fo 
STRASBURG 


oodste 
on Co i 
lition to Strasburg High S« 
WILLIAMSBURG— William : 
1 $300,000 men’s dormitory 
Morris Freez 
ng I addition 
WEST VIRGINIA 
VIRGINIA AND NORTH 
Representative Reddin. w 
e, Washington 
rization of expendit 
mo f ue Ridge Parkw 
lence, W. Va. and additional 
ds and trailways in Great Sr 
Park in Bryson City 
State received 
iction 


Hie 


e ins 


slans 


CARO 


urge 


onstI Co 
(Continued on page 54 
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SIX SIZES—BLADE CAPACITIES TO 12’/ 


SAFER—EASIER TO HANDLE 
FAR MORE POWERFUL! 


SAFETY-LOCK SWITCH ~. positive protection 
against accidental starting 

EXTRA WIDE REENFORCED STEEL SAFETY 
BASE for better | nce- easier to handle, 


safer to use 


VERSE MOTOR MOUNT 


UNIQUE SHOCK-ABSORBER GEARING har 


neases the added power of these great new saws 


gives extra life to motor, gears, spindle and 


blade 


PROTECTED DEPTH AND BEVEL SCALES. In 


plain sight when you use them put of the way 


LONG-SHAFT TRAN } 

ING transmits as mu as 25 extra power 
supports blade or versize ball bearings from 
one side of the tool ear to the other 


when you don't. Always accurate 


INDEPENDENT PNEUMATIC TOOL CO. 
AURORA, ILLINOIS 
1405 West Washington Bivd.. Chicago itl., Phone: Tayler 9-4300 


i4tt Third Ave. WN Birmingham 4 Alabama Phone 3.5801 
1701 Fairmount Ave., Philadeiphia 30, Pa., Phone: Stevenson 4-6804 


Write Today 
For Free 
Electric Tool 
Cataog E-2 
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ONLY THE JAEGER 
BITUMINOUS PAVER 


has these 8 advantages 


No Weight to Seal New Mat 


Burn-Proof Screed Heat 


loys Every Type 
of Moterial 


For all types of bituminous paving no other machine 
proaches the Jaeger BP.5 and its “team-mate.” the 
Propelled Aggregate Spreader (below), the first low~« 
machine that accurately 

lays base and surface ag 

gregates, plant-mixed sta 

bilized soil and free-flow 

ing bituminous mixtures 

p to 10” thickness, 8 to 

1214’ widths, 


THE JAEGER MACHINE CO., Columbus 16, Ohio — 
Leading distributors in 130 cities of the United 
States and Conada sell, rent and service 
the Jaeger equipment listed below. 
PUMPS © MIXERS © HOISTS © TOWERS 
CONCRETE and BITUMINOUS PAVING MACHINES j 


a 
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Baltimore Port Improvements Urged 


(Continued from page 3%) 
Knappen, Tippets Abbett 
the following 


formulated by 
Engineering Co 
ommended 
Canton Railroad Terminal, Lower Can 
Extension of Pier 11 of the 
pier and erection of a 
transit shed over it; 
cargo handling equipment 


ton retaine! 
large 
estimated cost, with 


$8,900,000 


eastward 


lerminal, Up- 
6 and widen 


Pennsylvania Railroad 
per Canton: Remove Pier 
Pier 1 to the north; add a 
house of 15,000-ton 


2-story ware 


storage ipacity op- 


are rec- 


Pier 


cargo 


posite the Clinton Street end of the 
1 extension; estimated cost with 
handling equipment, $11,500,000 
3altimore and Ohio Railroad Terminal 
Locust Point: Remove superstructures 
of piers 6 and 7 and erect a 1,100 by 350- 
foot pier, estimated cost $10,000,000; 
Stage 3 development at an 
cost of $79,740,000 would be 


the opinion of the engineering survey, to 


estimated 
necessary, in 


round out the master plan and place Bal- 
timore in a position to attract and handle 


any future increase in the nation’s com- 





| The ONLY sewer pipe 


that gives lasting economy is... 


2 “ BETTER a cng 


DICKEY 


vitrified salt-glazed clay pipe 
W. S. DICKEY CLAY MFG. CO. 


Kansas City 6, Mo., Birmingham 1, Alo. 


Chattanooge 2, Tenn., 
Son Antonio 6, Tex. 


Texarkana, Tex. + - Ark, 


If it’s made of clay it’s GOOD... 
If it’s made by Dickey it’s BETTER 
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merce, especially general cargo. Several 
new marine terminals and extensions or 
reconstructions of others are proposed 
These would be located at Lower Canton, 
as the outgrowth of work done in the first 
two stages, new terminalis at McComas 
Street and Point Breeze and reconstruc- 
tion of the Baltimore and Ohio terminal 
at Locust Point. 

As set forth in the report these pro}- 
ects would embrace 
Canton 
vidual into a 


Combining the indi- 
large terminal with 
the features of several marginal type 
piers, each berth to have its own inde- 
pendent railroad siding, direct truck ac- 
cess, tail-gate-level loading platforms 
warehouse space on the same level and 
under the same roof as the transit stor- 
age. Six berths would be for general 
cargo, a seventh for bulk cargo and the 
eighth for bottom cleanout of bulk cargo 
vessels. Total capacity of the terminal 
would be 2,400,000 tons of general cargo, 
total cost of the work, $10,800,000; 
McComas Street: A new 2,500 by 500- 
foot marginal pier would be constructed 
with berths for four modern cargo ves- 
8 and 9 would be further im- 
proved by increasing transit storage 
space and the three incorporated in the 
overall terminal plan, cost of the im- 
provements estimated at $21,141,000; 
Point Breeze: This $25,800,000 terminal! 
would be located between the recently) 
constructed National Gypsum pier, a 
Port Development Commission financed 
project, and the Western Electric Com- 
pany’s pier. It would be a combination 
of weneral cargo and bulk cargo facili- 
ties. Slips at each end of the 3,000 by 1,- 
000-foot project would be 350 feet wide 
The general cargo terminal would ap- 
proximate 2,000 by 540 feet. This would 
accommodate four general cargo berths 
capacity 1,600,000 tons yearly. Ore ships 
would be unloaded at the eastern end by 
high equipment directly to rail- 
road cars or to stockpiles. Estimated 
eapacity would be 5,000,000 tons a 
rhe western bulkhead would 
handling lumber, machinery 
traffic 
Locust Point 


Lower 
piers 


sels, piers 7 


speed 


year 
serve for 
and other 
heavy 
Replacement of piers at 
terminal on the big Fort McHenry 
peninsula would $22,000,000 and 
would be done when such action is justi- 
fied, according to the report. Existing 
piers 3, 8 and 10 would be incorporated 
into a plan for two larger piers 1,100 feet 
long and 150 feet wide. A third general 
merchandise pier would be 375 feet long 
ind 60 feet wide to accommodate coast- 
traffic. Capacity of the new layout 
is estimated at 2,600 tons of general cargo 
Present bulk cargo pier 4 
would be replaced for similar purposes 
“Provision of one or more ore terminals 
in the Port of Baltimore will be 
sary, if the port is to participate in the 
ation of foreign the report 
ind “the Port Development Con 
of the City of Baltimere is in 
construction of an ore 


this 


cost 


wise 


annually 


neces- 


ores,” 
States 
mssion 
on to finance 
terminal in the event that private capita! 
( in undertaking is not available.” 
1is commission has $40,000,000 available 
waterfront development 
Sites acceptable for such projects were 
Continued on page 54) 
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WELLMAN 


Williams Tyee BUCKETS 


Stronger because they re constructed of 


welded rolled steel. 


lighter because 


non-essential weight has been eliminated. 


Wellman buckets meet every requirement 


of heavy.service with longer life and lower 


cost!| A type for every service: Multiple 


Ro 
Sp 


pe, Power Arm, Dragline, Power Wheel, 


ecial Service. % to 16% yd. capacity. 


SEND FOR BULLETIN 


THE WELLMAN ENGINEERING COMPANY 
7006 CENTRAL AVENUE CLEVELAND 4, OHIO 


— 











“BERG” 


WATER FEED 
CONCRETE SURFACER 
MODEL WA 


A portable electric machine 
equipped with “BERG” Model 
W Water Feed Head operating 
at low speed. Ideal for applica- 
tions requiring wet rubbing of 
concrete surfaces. Other in- 
terchangeable “BERG” Heads 
available for dry rubbing appli- 
cations at various speeds. 

Also attachments for using wire 
brushes, sanding discs and buff- 
ing pads. 


THE CONCRETE 
SURFACING MACHINERY COMPANY 


4665 Spring Grove Avenue 
Cincinnati 32, Ohio 





The Ninth of a Series in the interest of more efficient use of sed... 


a vital American resource 





“LACLEDE... 
MULTIRIB: 


REINFORCING BARS 
NOW... Available by Number in 
Standard Sizes of New A.5.T.M. 
Serial Designation 
A305-49 Table | 


v 
ne 











oa 


| NOMINAL DIMENSIONS ROUND SECTIONS z 


Thanks to A. §. T. M. specification A305 
49, designers now have o more efficient 
bar for concrete reinforcement one 
thot provides increased enchorage 
which when properly used will give op 
preciable sevings in steel and concrete 
Advanced design Laclede Muiti-Rib 
Reinforcing Bars exceed the A305 
49 specification. They are available in 
uniform round sections in all standord 
sizes ond can now be ordered by 
number. 


TABLE | A.S.7.M. SERIAL DESIGNATION A305-49 
Dimensional Requirements for Deformed Steel Bars for Concrete Reinforcement 





_ REQUIREMENTS OF DEFORMATIONS 





Cross Sectional 


.| Unit Wt. | Diameter-inches 
Ares Sq Inches — 


ibs. iF : Decinel etl 


0.376 
0.668 
1.043 
1.502 
2.044 
2.670 
3.400 
4.303 | 


Perimeter | 


0.1 1 
0.20 
0.31 
0.44 




















ond 1% 
Chord of 124% of Nom. Perimeter 


leurs 
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Mon. Avg 


“Min Height 
Spacing Inches 


nes 
0. 01 5 
0.020 
0.028 
0.038 
0.044 
0.050 
0.056 
0.064 
0.071 











"These sections hove the same weight wed erec os bors formerly known os 1" Sq. 1%" Sq 
* Sq 


“Bor numbers ore bosed on number of yp” included in the nominal diameter of the bor section, 
— Write uw 
About specifing LACLEDE MULTI-RIB BARS on your jobs 


7 a 8 ae) 3 Stee COMPANY 


Mo 





. H 4 ( ‘. Se RESTON State R oad Commission 
Baltimore Port Program West Virginia Projects an Roads Administration. let con 
. “ ract ne or otect in following county 
(Continued from page 52) (Continued from page 50) Lewis projec over West Fork River on 
: CHARLESTON--State Road Commissix U. S$. 19; Monte Brothers Construction Co 
noted south of Hawkins Point; on Stone- received low bids for project 1 following t. Albans, $73,151 
house Cove in the Curtis Bay are at ounties CHAR ESTON—State Road Commission 
. Pendleton Proj. ERS 7(1 Suge rove hs ow bids for projects in following 
Port Covington; on the Arundel property Rd.: Harmon Brothers. Graft: ; AF 8 weit 
on the south shore of the Patapsco River Pendieton—ERS & (1 oy R R. B Pre F-31(5), Osage Bridge 
. Gay oO anok Sex 2 ‘ 17RS Agnev onstruction Co Ronce- 
proper; on a site owned by the Canton ; monnone 315 Underpass t 51 : st 
315 Ur pé I $1 2 
R HUNTINGTON City to receive $66,400 
. | Federal loan plan preparation for gravity 
le > > - ; , if if 
Sollers Point, between the municipal air Raleigh—Proj. 5950, Mayner Re Dav I nains. force mains and pumping station, $2 
slong Back Griffith, Spanish burg. $1 880,900 and $39,000 Federal loan plan prepa 
Randolph Proj. 7576, S aker Run Re ration for treatment plant on Vinson Street to 
» Hall ‘larksbure, $100 ; serve metropolitan district, $1,416,501 
6649 iTeé fous Re WEIRTON Community Center Associa- 
Huntington, $1 MO) tion plans community center, $1,000,000 


Company east of the gypsum plant; at 


port and Sparrows Point, and 


River 
scar 


The Baltimore & Ohio Railroad is be- Wetzel : 

i Odum Construction Co 

ginning construction of a %,000,000 ore 
pier at the Curtis Bay site Western 
Maryland Railway has plans for an ore 


terminal on the Port Covington site, ac- Want to Save Money on 


cording to disclosures during recent 


proposal to use adjacent property for a Asphalt Mixing? 


high school site. Plans have also been 








prepared for an ore terminal in the vi- 
cinity of the Canton property Despite The Foote Kinetic As 

phalt Mixer will give you 

8% to 10 more batches from 

ore terminal served by two or more rail a barrel of asphalt. One 

user’ has reported sav 

ings of $5.22 aton. They z 

used to buy their mate @ 3 cv. ft. in 30 seconds 
rial for $10.50 a ton. Now P 

while desirable, and construction of ar they make it with the @ High output for low 
House ind International Foote Kinetic Asphalt investment 


? Mixer for $5.28 a ton . 
Trade Mart, were not recommended at an OS « tum fe worth sav Handles any mix 


the ! Such savings will Fully portable 

ter! : soon pay for your Foote ax ae 
easterly side of the municipal airport or Kinetic Mixer New mixing principle 
ilong the proposed new bulkhead paral You cannet compare gives you 8 to 10 
leling Light Street in the ! rbot the Foote Mixer with _ more batches out of 

ordinary concrete mixer 
was proposed for a small bh« rb« either from the stand every borrel of asphalt 
1 ‘ point of censtruction or 

eatin deepal cepa snaranane ine ageclitinrs fhe finished product. Let THE FOOTE CO., INC. 


sels and 150 outboard moto ) wou us send you complete de Subsidiary of Biaw-Knox Co. 
t about $1.00K tails Ask for letin 
cost about $1,000,001 K-100. "Name on request 1906 State St., Nunda, New York 


these projects, the report urges a central 


roads 


Establishment of a foreign trade zone 
International 


present Use of the locations along 











Winslow BINANBATCH DREDGE 


lalla iiala ae Mal Daas ANY TYPE— ANY SIZE—ANY SERVICE 


Use with e Only Ellicott offers: 65 years of experience in dredge building; a 
10S - 11S - 14S - 16S Mixer complete at in all sizes; undivided responsibility—your dredge 


is de signed, built and delivered under one contract. 


eLLICGOTT 


Write for catalog: ELLICOTT MACHINE CORP. 


1609 Bush St., 
en 7 st Baltimore 30, Md. 
SALEM ELEVATORS 
for Vertical Transportation 
Passenger and Freight 
Electric or Hand Power 


Quality Gray tron Castings and Machine Work 
SALEM FOUNDRY & MACHINE WORKS, INC. SALEM, VIRGINIA 























Complete—with scale for two or three aggregates. EI I 

With twe or three overhead storage bins—23 and 40 ton cap SYDNOR PUMP & WEI co. INC. 
Fer ase on culvert—bridge—curbing—foundation jobs 
Wherever above size mixers are in operation. We Specialise in Water Supply end tm Pumping Bevipmons 


PROMPT DELIVERY — WRITE OR WIRE 1305 BROOK ROAD, RICHMOND 22, VA 


Manutactured by VIRGINIA ENGINEERING COMPANY, INC. 
WINSLOW SCALE CO. Government — INDUSTRIAL — Municipal 


TERRE HAUTE, IND. ‘ ‘ 
iti tiea rT GENERAL CONTRACTORS 
NEWPORT NEWS, VIRGINIA 
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CUMMER 
ASPHALT 
PLANTS 


All moving parts individually 
motor driven, eliminating all 
chain and belt drives 

Plant capacities from 
to 100 tons per hour 
initial 
water content, dried to 
within '%) of 1% and 
heated to 350 degrees 
to 400 degrees Fahr- 
enheit. Can be fur- 
\ =, : nished with own axles 
Ls a & 2 ‘ f F . i and pneumatics 
Prompt shipment of all 
sizes 
Feeders 
Pumps 


New 
PORTABLE and 
STATIONARY 


ncREASED PROF I 


REDUCED cost 


BY USING 


25 


based on 5% 


Cost records from job after job 
prove that Economy's system of 
Form Engineering and Rental Ser- 
vice means substantial savings 
in TIME — MATERIAL — MONEY 
for GREATER PROFITS. 
ECONOMY FORMS CORP. 


Home Office * Des Moines, lowa 
BRANCH OFFICES: Metuchen, N. 3.3 Fort Wayne, tnd; 
Minneapolis. Minn - Decatur, Ga.; Daiias, Texas; 
Denver, Colo.; Los Angeles, Cal 


Storage Bins 
Timer 


Literature on Request 


THE F. D. CUMMER & SON COMPANY 
Builder of fine Asphalt Plants 
CLEVELAND 15, OHIO USA 

















@ GENERAL CONTRACTORS 

: ROAD CONTRACTORS 
9 rs 

> ‘ONTRACTORS 


FASTER INSTALLATION 
OF 
TEMPORARY LINES 


White Heating Kettles 
Have Fire-Proof Tops 


Cut-back and highly 
inflammable road 
repair material can 
be heated safely in 
White kettles 


FOR WATER, COMPRESSED AIR, etc. FIRE-PROOF top 


Your exact requirements--packaged 
complete and ready to go for 


FAST, SIMPLE, IMMEDIATE INSTALLATION 
by one unskilled man with a wrench! 


You can RENT or PURCHASE 





reduces fire hazard. 


White asphalt and 
tar kettles are ex- 
tensively used. They 
give long life and 
satisfaction. 


Plain kettles or with 


Other Products 


hand or engine driv- 
en spray pumps for 
patching pavement 


a pit om Behm Tuaresmnesee, - Gar 


rel hoist, warming 
PIPE S YS TEM hood extra All oil 

burning. Semi-ellip- 
Volves and Accessories tic springs, pneu- 
matic tires 
65, 110, 165, 220, 300 
gallon capacities. 
Model F-10 oil 
jacketed, to heat 
elastic joint filler. 


CONCRETE VIBRATORS 
Gasoline Engine and 
Electric Motor Driven Models 


FRONT END LOADERS 


for industrial Tractors 


ASPHALT PLANTS 


Portable—Stationary 


KEROSENE TORCHES 
3 to 20 gal. capacities 


Couplings and Fittings 





Alreody Prepared Speed-loy Type As Required 











214," te 121," 0.4 block or galvenized—Lorger sizes con be furnished 
‘LIGHTWEIGHT FOR SAVINGS in Lebor ond Tronsportation 


Write 
or phone 


oe PIPE SUPPLY CO., 


full informotion 
Berry at North 13th. Sis., Brook 


IMMEDIATE 
DELIVERY 


1950 55 


Write for Circulars 


Ekhort White Mig. Co. indiana 


Phone EVergreen 
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ROADS, STREETS, BRIDGES PUBLIC BUILDING PUBLIC ENGINEERING 


Contracts 4 J Dams, Drainage, Waterworks, Sewers, ete.) 
March, 1950 Swrarted City, County, Federal; Schools rate fee a 
Contracts First Tiree Contracts March, 1950 
Contracts to b en March, 1950 Awarded 
ContractsFirst Three Contracts 
Contracts te be Months 
Awarded Awarded 5 
749,000 $ 820,000 § 
766,000 6,400,000 
663,000 24 306, 2,204,000 
4,893,000 : 12,006 ° 677,000 
1,129,000 : 6.225, ‘ 860,000 
. . 2,285,000 
4,580,000 \ ‘ 053,000 
3,879,000 3,3 
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vo 
ara 
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¢ 10,680,000 

3,578,000 4,925,000 
391,000 
2,909,000 


"504,000 ct 5503" y Va. "572,000 
778, 
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TOTAL $35,811,000 $467,770,000 $144, 763,000 ey 
TOTAL. $33,036,000 $38,658,000 $103,281,000 





TOTAL $40, 602 ,0 000 $101,¢ 633, 000 $124, 193,000 


Southern Construction 
aEees Seen page 9 3—C-11 Tournapulls 
measure by the House of Representatives INDUSTRIAL i—#77 Lorain 14 yd. Shovel 


Proponents of the bill say it will clear up . . 
the legal difficulties created by the Fed- March, 1950 a 1—#75B Lorain 114 yd. Shovel 


eral Trade Commission in prohibiting use } Contracts First Three i—AD-3 Second hand 
oe sy — by the ae Sore _ coneney an be —- lvsiomie Sit-uMenel teal 
steel industry was aiso alectec yy le 2 56% “se t ‘ , 

ler, which was upheld b ; se) ne ad 2563, 3—Allis- Chalmers HD14C 


order, which was upheld by the Supreme = f a 
Court. Tractors and Gar Wood 


Expenditures for new construction put “4 ri 1425, 3°23 Dozers. 
° 


in placed during March amounted to $1,- . 2 
500,000,000, or eight per cent above the ¥ "825, "450. "673.000 || GEORGE PARK TRACTOR 
revised February estimate and eighteen . ae Senses a | COMPANY 

per cent higher than the total for March .¢ 2,35 45,550,000! ; | 1822 Houston Ave., Macon, Ga. 

of 1949, according to the construction di- , 300,000 4 | Telephone Ivy—951 

vision of the Department of Commerce. Te 369), V5 ‘000g : —_——-———- 


Summarizing first quarter activity, the fe oes 616, 5 9: FOR ‘SALE 


Commerce division said new construction 

was valued at $4,400,000,000 or eighteen 2500 Rounded Point 
per cent above the figure for the first SCOOP SHOVELS 
three months of last year. Private con- $.50 ea. — on complete lot basis 


struction was up seventeen per cent and PRIVATE BUILDING MATLOW CORPORATION 
Syracuse, New York 


public construction rose twenty-one per 922 Burnet Avenue 








cent (Assembly, Commercial, Residential, Office) 


American business this year is spend- Contracts 
March, 1950 Awarded Rent With Perchese Option 
ing about eleven per cent less on new ContractsFirst Three 
plant and equipment than in 1949. This Contracts to be Menthe Paving Equipment 
- d Awarded 19. ° : 
was revealed late last month by the De- 571. $ 840,000 $ 3,8 ose Excavating Equipment 
partment of Commerce and the Securities 500 000 734,000 
. . 360,000 300,000 5,700,000 Forms, Bins, Finishers, Spreaders, Pavers, 
and Exchange Commission, which said 5 13,095,000 9,323,000: Macaaisdaiie ckivebaresRadeneibaire. dae, 
,323, 36,862, 2 : 
capital outlays are expected to total $16,- 4,470,000 , 540,000 4 . annie Dorie company, surat, Ht 
100,000,000, The figure for 1949 was $18,- re 6, 479, 000 , 790,000 24, ‘ 16.000 Meliss 2 
100,000,000 and for 1948. which was the 16, R 2,431,000 41,651,000 
890,000 3 
peak, $19,200,000,000. Expenditures in the “gfe 3,792. 4 “900 1 187, ped } ~ GRAY CONCRETE PIPE co. 
first half of 1950 will fall about eight per N. C. 1, ’ 550,000 8,189,000 Manufacturers Plain and Reinforced 


‘000 M4, ‘Sen, | SEWER AND CULVERT PIPE 





cent below the first half of 1949. A larger var "T33/000 500,000 

decline is expected for the second half of Te A 1, 148, ooo 000 All sizes for all purposes 

‘ 12,540,000 2 - it PLANTS: Thomasville, N. C., 209 Randeiph St., 

this year, with anticipated outlays about 517,000 1,4 493, | Phene 419: Hagerstown, Md., East Jefferson 8t., 

1 > 1 . » : Phone 2866; Baltimore, Md., 6315 Eastern Ave., 

fourteen per cent below the correspond- aimee. Cglaeeee ad _- || Phene BRoadway 4614: Ariingten, Va., 2777 Jeffer- 
ing period of 1949 TOTAL. $64,840,000 son Davis Highway, Phone Jackson 2084. 


- DREDGES - + | Fema tess 
a ot D R I L iF I N it C 0. iM sro 
Pittsburgh 20, Pa. Wainut 1-5816 
HYDRAULIC A oI PPER MOTT CORE DRILLING COMPANY 
C L Q m § H E { L Diamond pag oy nt agp Sec g Buildings 
Belted sectional stee! hails -- t 2 
tor landlocked, inland waters MAIN OFFICE & SHOPS garemeres : w Va PHONE T12) 
If you need a dredge, write us! TINNEY DRILLING COMPANY 
Diamond Core Drilling 


RICAN | DREDGE CC 
CORE BORINGS for Foundations, Dams, Bridges and 
. DIAw all Heavy Structures — GROUT HOLES 


DESIGNERS AND BUILDERS OF DREDGING EQUIPMENT SINCE 1906 Grafton, West Virginic 
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3,000 FT. BRIDGE 


Double track steel bridge in Baltimore, Md., now standing erected. 
Available for inspection prior to dismantling. Can be purchased 
complete or in part. Consists of approximately: 


100 Built-Up H Columns 


from approximately 15" x 15" up to 24" x 24" 
and approximately 10'8" to 53° in length 


70 Built-Up Girders 
approximately 45° to 65' span 


LARGE QUANTITY OF ANGLES IN VARIOUS SIZES 
w 
UNITED IRON & METAL CO., INC. 


Catherine St. & Wilkens Ave., Baltimore 23, Maryland 
Telephone: Gilmor 4101 











FOR SALE FOR SALE | The Girod Company, Inc. 


| 
Lot of Concrete screed boards, sub-grade | | 
boards. fine grade boards, concrete | | 
vibrators and other items used in con- TWO 1950 BARGAINS j P. O. Box 867 
erete construction. Lump sum price $1,000.00 | | 
i—HD-10 Allis-Chaimers Bulidozer with ie Adams Grader Model 512 heavy duty | | VICKSBURG, MISSISSIPPI 
aker Hydraulic Blade, purchased { I i { | 
new 1948 $8,000.00 our wheel, rear ti indem drive powere¢ 
i—HD-14 Allis-Chaimers Bulidozer with | with International UD 14, Diesel 76 HP | Sealed bids will be received by this 
Baker Hydraulic Blade, also equipped engine; equipment-——cab, lights, scari- | firm until Ma 19, 19 * 
with double drum power take-off for j fier. 12 ft. blade. hood sides, Giant Vee | d th on i ° dh a P.M. 
om Se EO rhs sone i2°to 18 yd $8,000.00 | | Snow Plow and Wing. Completely and or th ¥ Oe fe y yan or i e — 
= | thoroughly overhauled. Tires perfect ° e following surplus equipment: 
1906. 180 Pet ig Beate Weal teuter $8,500.00 Repainted. Looks and runs | ke new. | 
'—Heavy duty Osgood Combination | Ready for immediate job placeme 14—2-cu. yd. Blaw-Knox Hi-Boy Truk- 
Crane & Shovel Eauipped with 45 For qui k ae at ) i mixers, mounted on Chevrolet 
' B | f now equipme no ante f } 
FF ee a tes tar 66 to Sulldozer blade installed in place of | Gl. 4 x 4 Trucks. Trukmixers 
$7,500.00 Vee Plow, deduct $850.00 | are 1947, 1948 and 1949 models. 
i—TDO-18 Inte ational Tractor with i2 ‘ T Tractor | > 
Butidorer blade a pire iB with Inte pacteaal rD C raw ee I "1 t or, Bids may be submitted for any or all units 
double drum power take-off for serap- | a’ mi letel re he nat : mt oe | but muse be for the complete units (Truck 
$8,500.00 | co nevel Ault epainted | and Trukmixer) 
Pur- an runs like 1e new rollers 
zoey Saree - si a $4,000.00 | | sprockets, take-ups, bearing, battery Equipment is in generally good condition 
ceoer pwns =Tramer we = equipped with lights. Priced for quick | | and may be inspected at Greenville, Mis- 
rice nee Glen te wn oF ig sale at $6,000.00 | sissippi after appointment with the Girod 
scraper work $9,000.00 | | ' . Company, Inc. at Vicksburg, Mississippi 
i—2 Bag Ransome Mixer equipped with pom to Dealers 10% the owners, who retain the right to reject 
batch meter. on four pneumatic tires | rices 0.B. our Yard any or all bids 
also equipped with scales and 3 | : 
pneumatic tired concrete carts $1,200.00 | | R. W. BLEILER EQUIPMENT CO., INC Inquiries should be addressed to the owners 
WALLER PAVING COMPANY | 579 New Pork Avenue, West Hartford, Conn. at the above address or to telephone 2959, 
| 
| 


Salisbury, Maryland Phone 7691 Telephone—Hortford 33-1261 Vicksburg, Mississippi. 





DEPENDABLE USED MACHINES 


Browning steel erectors truck crane } | F fe) R Ss A L f j 
enveres Py one | j FE R 
Hetherington & Berner 6” oravel pump } 10—1948 and 1949 Int'l. Model 
c jar RD-7 wih bulld . ' 
cade ont Bigs Barge ny | KBS10 tractors. 
ars ee unit 6—Inv’l. Model KR11, 161” wheel- | | Cleaned, crushed, screened and 
TRACTOR & EQUIPMENT CO. ~ ang ert Be ee : ‘ 
10008 S. Ridgeland Ave., Ook Laws, il a rucks for mixers. | sized for athletic running tracks and | 
‘ | 12—Tank trailers for gas, oil or water e " | 
cae INCEEDE eg | | cinder concrete. Track topping fur- | 
FOR SALE | J—Aasecar, $% yard mixer truck, nished with clay binder. Red burned | 
200” 8” Class 150 Century Water Main | »ractically new. | : . 
(This is New Pipe.) Will deliver at $1.80 . : | shale driveway and road topping. 
H. C. VANDAVEER 


per foot | | Equipment priced for quick sale. 
MID-TEX SUPPLY CO BERMAN SALES CO. ra 

Box 56 Phone 934 R.0. 21 Pennsburg, Pa. j 

Quanah, Texas | Phone Pennsburg, Pa. 521 STRAWN, TEXAS 
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land State Section Only) 
FLEX-PLANE 
Ayency~-Meek & Thomas, Ln 
ae A mee ee inc. 


Inc 
FREE ‘STATE ‘EQUIPMENT. cO., INC. (Mary- 
land Stete Section Only) 


—G— 
ores IRON works & MFG. CO 
v-—-Morgan Advertising Co 

GARDNER. DENVER COMPANY 

1¢ Buchen Comt 
G “a Corp. ‘DETROIT DIESEL ENG. piv 28, 

Agency~-Kudner Agency, Inc 

GiLL aoe 5 co. . 
GiROD CO., c. 
GORMAN-RUPP co. mint 

leman Todd & Associates 


Gray CONCRETE PIPE COMPANY 


—  — 
a CORPORATION 25, 32, 
jaency he Buchen Company 
HENDRIX ‘ WANUFACTURING co., INC. 
jaenc Svolos Advtg Agency 
HERMITAGE, PORTLAND CEMENT CO. 
xeorge H. Hartman Co 
HETHERINGTON & BERNER, INC. 
yency—-Caldwell, Larkin & Co 
HUBER MANUFACTURING COMPANY 
Agency—Jay H. Maish Company 


ae ne, PNEUMATIC. TOOL CO 
d ncy—Connor & Watson 
INSLEY MFG. CO. (Kentucky, Virginia, West 
Virginio poate a ‘ 
Agency—-Pe is & A 
INTERNATIONAL HARVESTER to. 36, 
Agency 
Agency—Young & Rubicam 


JAEGER MACHINE comp 
Agency—Mumm, Multa & Nichols’ 
JOHNSON co., c. 
Agency Arnold Andrews 


— K — 
KOEHRING CO nae 
A4gency-—-Arnold Andrews 
KWIK-MIX CO 
Agency Arnold Andrews 


—t— 
LACLEDE STEEL COMPANY 
cy—Ege 


LETOURNEAU, 
— Section) 
ney—-Arnold Andrews 
una a & CRANE DIVISION 
Basford Co 
LINK-BELT SPEEDER CORPORATION 
Agency——Don Proctor, Advertising 
LITTLEFORD BROS., 
A0ency Jaap-Orr Co 
LOUIS CO., INC., JOHN C. (Maryland State 
Section) 


. " (South Carolina 


MARION POWER sHover < COMPANY 
toency ay H. Maish Co 
MATLOW CORP 
McGHAN PATENT SCAFFOLDING CO 
tan torn rey Section Only) 
MID-TEX SU yYco 
MOTT CORE. DRILLING COMPANY 


NORTHWEST ENGINEERING COMPANY 


yency— Russell T ay, Ine 


Aubrey, Moore & Wallace, Inc 


— 
OCONEE CLAY PRODUCTS CO. (Alabama, 
Floride, Georgic, Sovth Carolina, Ten- 
nessee State Sections) 
yency—Mir's. Promotional Serv 
oLiver ee ee CLETRAC DIV. 
uchen Company 
OSBORNE. EQUIPMENT co. 
OWEN BUCKET COMPANY . 
Agency—T. H. Bali & Sons 
Agency—Arnold agg 


PARK TRACTOR co., 
State Section) ... 
General Section 

PARSONS CO. 

— SCAFFOLDING co. 

nn-J ordan-Stoetzel 

PENNSYLVANIA DRILLING COMPANY 
rencu—-Edward M. Power Co., 

POULAN SAW CO . 

Agency—Bozell & Jacobs 


* Stonce aceon ‘ 
Teretr 4 


TRUCK SHOVEL COMPANY 


"*QUICK-WAY" 
y Agency 


yency—Shaw-Shump Advtg 


—R— 
RISH EQUIPMENT co. pee & West Vir- 
ginia State Sections Only) ... 


—Ss— 
SALEM FOUNDRY & MACHINE WORKS . 
ay ped MOTORS, INC 
ency—Davis- -Greene Corp. 
SHUNK MFG. CO. 
Agency—Morgan Advertising Co 
SMITH ENGINEERING woans 
Agency amer-Krasseit Co 
SOUTHERN LIGHTWEIGHT AGGREGATE 
CORP. . - 
igency—Cabell  Ranes In 
STATHAM MACHINERY & ‘Equip. 
eorgia State Section Only 
STOCKBRIDGE STONE CO. 
— st se 
Parker, Li 
syDNOR PUMP & WELL 0. 


TENNESSEE COAL, IRON * RAILROAD CO. 23 
Agency—Bi _ : jarton, Durstine&Osborn 
TINNEY as 56 
TRACTOR i EQUIPMENT COMPANY 
TRACTOR & MACHY. CO. (Georgia State) 
TRI-STATE, pp (Geor ia State Section) 11 
Agency harles A 
vee STATE TRACTOR co. 
gency—Charles A vson 
TUCKER _— CORP. (Ky. and Tenn. State 
Section: 
TWIN STATES EQUIPMENT ‘co. 
South Carolina State Sections Only) .. 
TYRONE ROCK PRODUCTS CO. (Georgie 
State Section Only) ............- 14 


—U— 
sap = — we METAL co., = 
slum be 
UNITED SraTes. ‘RUBGER COMPANY eewe-e 
ncey—Fletcher D. Richards, Inc 
UNITED STATES STEEL EXPORT CO. 
Agency—Batten, Barton Durstine & Osborn 
UNIVERSAL — CLAMP CO. 
Agency—Ross Llewellyn, Inc 
cont Y em 
VANDAVEER, H. 
VIRGINIA BRIDGE “Sonpaniy’ ‘ ‘ 
VIRGINIA ENGINEERING CO., INC. 


eo 
WALLER PAVING co. . re 
—— ENGINEERING ‘co. - 

Griswold-Eshle _ an Co 
WHAYNE SUPPLY CO., ROY — 
igency—Zimmer, McC 4 URE & Kintner 

WHITE Sorte COMPAN 55 
WINSLOW SCALE CO. 








DRILLED and BELLED FOOTINGS 


Grave! Testing—Architects’ & Engineers’ Testing 
UNDERPINNING 


BELL BOTTOM FOUNDATION COMPANY 


Exclusive User of Reamer Patent No. 2401515 





Phone Wy. 9-27 655 Telephone Road, Houston, Texas 
Phone 7-1413—Route 2, Box 331, Austin, Texas 
Phone P7-1421—1208 So. Industrial Blvd., Dallas, Texas 











CONSTRUCTION 





GYRASPHERE 
CRUSHERS 


BETTER PRODUCT + BIGGER CAPACITY 
LOWER COST 


What do you want to crush? What size product do you 
want to make? Coarse...intermediate...fine...or a 
wide range of sizes? Telsmith Crushers can do it for you 

most dependably. You can be sure that Telsmiths will be 
right for your particular job always. Because Telsmith builds 
crushers of all types. And Telsmith Engineers have no 
reason whatever to be prejudiced for or against any one 
type of crusher. Consult Telsmith Engineers... get their 
unbiased recommendations for your plant. Find out how 
the latest features in modern crusher design give you top 
tonnage, exceptional product quality, low cost... get 40 
page Crusher Guide No. 271. 





: Sizes 10 % . 
rs: s pe 
409 ton 
jn. 22 to P 


:. 


R. C, Hardcastle Co., Oklahoma City 2 Martin-Lumby 





Portable (and stationary) rock and 

gravel crushing, screening and washing 
plants for every requirement. High 

speed jaw and roll crushers, with matching 
conveyors and screens, combined as 

Ne 


will give you “More Rock for Less Money.’ 


Single-Unit Plants Multiple-Unit Plants 


4 
we * 
er a 


"a 
ASO 


“yd 
TWO units... THREE crushers = 


crushers 


Yes, whatever your particular production problem, you will find the answer in an Austin- 


Western plant. Our engineering department will gladly submit sketches and estimates. 


AUSTIN-WESTERN COMPANY, AURORA, ILLINOIS, U.S.A. 





